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THIRD  ANNUAL  REPORT  OF  ACCOMPLISHMENTS  UNDER  THE 


AIRPORT  IMPROVEMENT  PROGRAM 


Section  521  of  the  Airport  and  Airway  Improvement  Act  of  1982  (Public 
Law  97-248)  requires  that  the  Secretary  of  Transportation  submit  an  annual 
report  to  Congress  describing  the  accomplishments  of  the  airport  grant 
program.  This  report  covers  activities  for  the  fiscal  year  ending 
September  30,  1984. 


BACKGROUND 


To  promote  the  development  of  a  system  of  airports  to  meet  the  Nation's 
needs,  the  Federal  Government  embarked  on  a  grants-in-aid  program  shortly 
after  the  end  of  World  War  II.  This  early  program,  the  Federal-aid  Airport 
Program  (FAAP),  was  brought  into  existence  with  the  passage  of  the  Federal 
Airport  Act  of  1946  and  drew  its  funding  from  the  general  fund  of  the 
treasury. 

in  1970,  a  more  comprehensive  program  was  established  with  the  passage  of 
the  Airport  and  Airway  Development  Act  of  1970.  This  Act  provided  for  air¬ 
port  planning  under  the  Planning  Grant  Program  (PGP)  and  for  airport 
development  under  the  Airport  Development  Aid  Program  (ADAP).  These 
programs  were  funded  from  a  new  Airport  and  Airway  Trust  Fund,  into  which 
were  deposited  revenues  from  several  aviation  user  taxes  on  such  items 
as  airline  fares,  air  freight,  and  aviation  gasoline.  The  Act,  after 
several  amendments  and  a  one-year  extension,  expired  on  September  30,  1981. 

The  current  grant  program,  known  as  the  Airport  Improvement  Program  (AIP), 
was  created  by  the  Airport  and  Airway  Improvement  Act  of  1982  (Title  V  of 
the  Tax  Equity  and  Fiscal  Responsibility  Act  of  1982,  Public  Law  97-248, 
September  3,  1982).  It  provides  assistance  under  a  single  program  for  air¬ 
port  planning  and  development  through  funding  from  the  Airport  and  Airway 
Trust  Fund.  The  1982  Act  also  authorizes  funds  for  noise  compatibility 
planning  and  to  carry  out  noise  compatibility  programs  as  set  forth  in  the 
Aviation  Safety  and  Noise  Abatement  Act  of  1979  (P.L.  96-193). 

The  Act,  in  addition,  also  requires  the  Secretary  of  Transportation  to 
publish  a  report  on  the  status  of  the  National  Plan  of  Integrated  Airport 
Systems  (NPIAS).  The  NP IAS  emphasizes  system  planning  and  development  to 
meet  current  and  future  airport  needs;  it  includes  development  considered 
necessary  to  provide  a  safe,  efficient,  and  integrated  airport  system, 
meeting  the  needs  of  civil  aviation,  national  defense,  and  the  Postal 
Service.  An  airport  must  be  included  in  this  plan  in  order  to  be  eligible 
to  receive  a  grant  under  the  AIP. 

The  Airport  and  Airway  Improvement  Act  has  been  amended  twice.  The 
Continuing  Appropriations  Act  (Public  Law  97-276,  October  2,  1982)  added 
a  section  providing  authority  to  issue  discretionary  grants  in  lieu  of 
unused  apportioned  funds  under  certain  circumstances,  and  the  Surface 
Transportation  Assistance  Act  (Public  Law  97-424,  January  6,  1983)  increased 
the  annual  authorizations  for  the  AIP  for  fiscal  years  1983-1985. 


Chart  I  depicts  the  various  functions  legislated  by  the  three  major  grant 
program  authorization  Acts  since  1946,  FAAP,  ADAP,  and  AIP. 

POLICY 

In  formulating  the  Airport  and  Airway  Improvement  Act,  the  Congress 
included  a  "Declaration  of  Policy"  section  which  states  that: 

The  safe  operation  of  the  airport  and  airway  system  will  continue  to  be 
the  highest  aviation  priority; 

The  continuation  of  airport  and  airway  improvement  programs  and  more 
effective  management  and  utilization  of  the  Nation's  airports  are 
required  to  meet  the  current  and  projected  growth  of  aviation  and  the 
requirements  of  interstate  commerce,  the  Postal  Service  and  the 
national  defense; 

The  Act  should  be  administered  in  a  manner  to  provide  adequate  navigation 
aids  and  airport  facilities,  including  reliever  airports  and  reliever 
heliports,  for  points  where  scheduled  commercial  air  service  is  provided; 

The  Act  should  be  administered  in  a  manner  consistent  with  a  comprehen¬ 
sive  airspace  system  plan  to  maximize  the  use  of  safety  facilities, 
with  highest  priority  for  commercial  service  airports,  including  but  not 
limited  to,  the  goal  of  installing,  operating,  and  maintaining,  to  the 
extent  possible  under  available  funds  and  given  other  safety  needs,  a 
precision  approach  system  and  a  full  approach  light  system  for  each 
primary  runway,  grooving,  or  friction  treatment  of  all  primary  and 
secondary  runways,  a  nonprecision  instrument  approach  for  all  secondary 
runways,  runway  end  identifier  lights  on  all  runways  that  do  not  have  an 
approach  light  system,  electronic  or  visual  vertical  guidance  on  all 
runways,  runway  edge  lighting  and  marking,  and  radar  approach  coverage 
for  all  airport  terminal  areas;  (Note:  The  Facilities  and  Equipment 
Appropriation  provides  funding  for  items  meeting  published  establishment 
criteria  that  are  not  included  in  airport  development  grants.) 

The  Act  should  be  administered  in  a  manner  consistent  with  the  Federal 
Aviation  Act  of  1958  with  due  regard  for  the  goals  expressed  therein  of 
fostering  competition,  preventing  unfair  competition  in  air  transporta¬ 
tion,  maintaining  essential  air  transportation  and  preventing  unjust  and 
discriminatory  practices; 

Special  emphasis  should  be  given  to  reliever  airports  and  their  development; 

Aviation  facilities  should  be  constructed  and  operated  with  due  regard 
to  minimizing  current  and  projected  noise  impacts  on  nearby  communities; 

The  Federal  administrative  requirements  placed  upon  airport  sponsors 
can  be  reduced  and  simplified  through  the  use  of  a  single  project 
application  to  cover  all  airport  improvement  projects  to  h  undertaken 
in  a  particular  year;  and 


It  is  in  the  national  interest  to  develop  in  metropolitan  areas  an 
integrated  system  of  airports  designed  to  provide  expeditious  access 
and  maximum  safety. 


THE  AIRPORT  IMPROVEMENT  PROGRAM 


The  Airport  and  Airway  Improvement  Act  of  1982  authorizes  the  Secretary  of 
Transportation  to  make  grants  for  airport  planning  and  development  under 
the  Airport  Improvement  Program  (AIP). 

Annual  Authorization 


Authorization  levels  for  the  program  are  as  follows: 

$  450,000,000  for  fiscal  year  1982 

$  800,000,000  for  fiscal  year  1983  * 

$  993,500,000  for  fiscal  year  1984  * 

$  987,000,000  for  fiscal  year  1985  * 

$1,017,000,000  for  fiscal  year  1986 

$1,017,200,000  for  fiscal  year  1987 

*  The  annual  authorizations  include  $200  million  for  each  of  the  fiscal 
years  1983  and  1984  and  $75  million  for  FY  1985  as  authorized  in  the 
Surface  Transportation  Assistance  Act  (STAA)  of  1982  (Public  Law  97-424, 
January  6,  1983). 


Airport  Categories 

The  airport  funding  categories  consist  of  Commercial  Service,  Primary, 
Reliever  and  General  Aviation  Airports. 

A  commercial  service  airport  is  a  public  airport  which  enplanes  2,500  or 
more  passengers  annually  and  receives  scheduled  passenger  service. 

A  primary  airport  is  a  commercial  service  airport  which  enplanes  .01  per¬ 
cent  or  more  of  the  total  number  of  passengers  enplaned  annually  at  all 
airports.  For  the  fiscal  year  1984  program,  .01  percent  was  equal  to 
30,915  passengers. 

A  reliever  airport  is  one  that  has  been  designated  as  having  the  function 
of  relieving  congestion  at  a  commercial  service  airport  and  providing  more 
general  aviation  access  to  the  overall  community. 

General  aviation  airports,  although  not  specifically  defined  in  the  1982 
Act,  comprise  the  largest  single  group  of  airports  in  the  U.S.  airport 
system;  these  are  the  airports  that  remain  after  exclusion  of  the  commer¬ 
cial  service  and  primary  airport  categories. 


The  legislative  definition  of  airports  as  any  area  of  land  or  sea  used  for 
landing  and  takeoff  of  aircraft  allows  inclusion,  within  the  above  four 
categories  of  airports,  of  special  types  of  facilities  such  as  seaplane 
bases  or  heliports. 


Distribution  of  Funds 

Not  more  than  50  percent  of  the  annual  authorization  (not  including  STAA 
funds)  may  be  provided  as  entitlements  to  primary  airports.  These  funds 
are  apportioned  for  use  by  each  airport  sponsor  based  on  the  following 
formula : 

$6.00  for  each  of  the  first  50,000  enplaned  passengers 

$4.00  for  each  of  the  next  50,000  enplaned  passengers 

$2.00  for  each  of  the  next  400,000  enplaned  passengers 

$0.50  for  each  passenger  in  excess  of  500,000  enplaned  passengers 

Additionally,  the  apportionment  for  each  primary  airport  is  to  be  increased 
as  follows  for  fiscal  years  1984-1987: 

1984  -  10% 

1985  -  20% 

1986  -  25% 

1987  -  30% 

Except  for  cases  where  appropriations  actions  may  require  adjustments,  no 
primary  airport  receives  less  than  $200,000  nor  more  than  $12,500,000  per 
year.  This  money  remains  available  for  the  sponsor's  use  for  the  fiscal 
year  in  which  it  is  authorized  and  the  two  fiscal  years  immediately 
fo 1 lowing . 

A  total  of  12  percent  of  the  annual  authorization  (not  including  STAA 
funds)  is  for  use  within  the  States  and  Insular  Areas.  The  50  states,  the 
District  of  Columbia  and  Puerto  Rico  qualify  for  99  percent  of  the  12% 
annual  authorization  for  general  aviation  airport  projects,  while  in  the 
insular  areas  (Guam,  American  Samoa,  the  Government  of  the  Northern  Mariana 
Islands,  the  Trust  Territory  of  the  Pacific  Islands,  and  the  Virgin 
Islands),  all  airports  other  than  primary  airports  qualify  for  1  percent  of 
the  12  percent.  Funds  apportioned  to  the  States  and  Insular  Areas  remain 
available  for  the  fiscal  year  in  which  authorized  and  the  two  fiscal  years 
immediately  following. 

Additionally,  Alaskan  airports  receive  at  least  as  much  money  as  they  were 
apportioned  in  fiscal  year  1980  under  previous  grants  legislation.  This 
amounted  to  $12.5  million  additional  for  Alaskan  airports  in  fiscal  year  1984. 

The  remaining  funds  are  defined  as  discretionary,  but  a  sizable  portion  of 
these  must  be  used  to  achieve  specified  funding  minimums.  A  minimum  of 
10  percent  of  all  funds  (not  including  STAA  funds)  is  for  reliever  airports, 
5,5  percent  is  for  non-primary  commercial  service  airports,  8  percent  is 
reserved  for  planning  and  implementing  noise  compatibility  programs  under 
the  Aviation  Safety  and  Noise  Abatement  Act  of  1979,  and  1  percent  is  for 
the  preparation  of  integrated  airport  system  plans. 


4 


Federal  participation  at  all  except  the  busiest  commercial  service  airports 
is  90  percent  of  the  total  project  cost.  Primary  airports  whose  total 
annual  enplanements  are  0.25  percent  or  more  of  the  total  number  of 
passengers  enplaned  annually  at  all  commercial  service  airports  (772,880  or 
more  enplanements  in  FY.1984)  receive  Federal  participation  at  a  rate  of  75 
percent.  There  are  upward  adjustments  in  states  containing  high  percen¬ 
tages  of  public  lands.  Grants  for  Integrated  Airport  System  Planning  are 
funded  at  a  90  percent  level.  Development  and  land  acquisition  conducted 
in  accordance  with  the  Aviation  Safety  and  Noise  Abatement  Act  is  funded  at 
an  80  percent  level.  For  eligible  areas  of  terminal  buildings  at 
commercial  service  airports,  the  Federal  share  may  not  exceed  50  percent. 

Environmental  Considerations 

The  Federal  Aviation  Administration  (FAA)  considers  and  weighs  environmental 
factors  in  evaluating  proposed  Federal  actions  relating  to  airports. 

FAA  Airports  Program  procedures  identify  types  of  actions  which  require 
an  environmental  assessment  and  consultation  process.  This  process  provides 
the  FAA,  other  agencies,  and  members  of  the  public  with  an  understanding  of 
the  potential  environmental  impacts  of  a  proposed  action.  Section  102 ( 2 ) ( C ) 
of  the  National  Environmental  Policy  Act  of  1969  (NEPA)  requires  an 
environmental  impact  statement  when  an  action  would  produce  a  significant 
impact  on  the  environment;  otherwise,  a  finding  of  no  significant  impact  is 
prepared.  Other  laws  have  particular  requirements  relative  to  specialized 
concerns  such  as  air  quality,  water  quality,  public  recreational  lands, 
historic  and  archeological  sites,  endangered  species,  coastal  zones, 
wetlands,  and  floodplains. 

Initial  review  of  proposed  Federal  airport  actions  identifies  the  extent  of 
environmental  study  and  coordination  required.  If  an  action  is  not  in  a 
category  requiring  environmental  assessment  and  does  not  have  the  potential, 
either  individually  or  through  cumulative  effects,  of  significantly 
affecting  the  environment,  it  is  categorically  excluded  from  environmental 
processing.  As  experience  has  been  gained  in  the  environmental  field,  FAA 
procedures  have  categorically  excluded  more  and  more  projects  from  environ¬ 
mental  processing. 

In  FY  1984,  the  FAA  continued  processing  submittals  received  under  provi¬ 
sions  of  the  Aviation  Safety  and  Noise  Abatement  Act  of  1979.  To  date,  FAA 
has  found  acceptable  under  Section  104  of  the  Act,  9  Noise  Exposure  Maps, 
and  approved  4  Noise  Compatibility  Programs.  Several  more  noise  plans 
across  the  country,  developed  prior  to  the  Act,  have  been  found  to  be 
"substantially  consistent"  with  the  purposes  of  the  Act  in  accordance  with 
Section  104(c)(2).  FAA  is  continuing  to  issue  grants  for  development  of 
the  maps  and  programs  and  is  funding  the  implementation  of  recommendations 
included  in  approved  programs. 


Civil  Rights  keg ui reme at s 

Provision  of  assistance  under  the  AirporL  and  Airway  Improvement  Act  <>t 
1982  requires  an  airport  sponsor  to  satisfy  certain  civil  rights  require¬ 
ments.  During  Fiscal  Year  1984,  FAA  Regional  Civil  Rights  Staffs  completed 
30  application  reviews  for  compliance  with  Title  VI  of  the  Civil  Rights  -'ot 
of  1964.  Six  on-site  compliance  reviews  of  airport  facilities  were  a  1 s o 
conducted.  All  reviews  found  the  sponsors  in  compliance  or  resulted  in 
voluntary  compliance. 

Civil  Rights  Staffs  approved  575  Minority  Business  Enterprise  IMBE)  pro¬ 
grams  anc!  annual  updates  required  by  regulations  of  the  Office  of  the 
Secretary  of  Transportation  (OST)  49  CFR  Part  23.  Thirty-four  reviews 
were  made  of  sponsors  following  program  approval,  9  of  which  were  on-site. 
FAA  issued  151  notices  for  deficient  programs  or  for  failure  to  carry  out 
the  terms  of  an  approved  program.  As  the  result  of  an  FAA  investigation, 
the  OST  decertified  two  firms  that  had  participated  as  women-owned  busi¬ 
nesses  on  Department  of  Transportation  projects. 

Fourteen  discrimination  complaints  were  filed  under  the  MBE  regulation, 

A  were  filed  under  Section  504  of  the  Rehabilitation  Act  of  1973,  2  were 
filed  under  Title  VI,  while  no  Section  30  complaints  were  received. 

(Section  30  refers  to  a  section  of  the  Airport  and  Airway  Development  Act, 
which  was  retained  in  its  entirety  as  Section  520  of  the  Airpoit  ar  1  Airway 
Improvement  Act.)  No  Departmental  decisions  of  discrimination  were  issued. 

In  a  case  of  apparent  noncompliance  with  the  MBE  regulation,  the  Department- 
determined  that  compliance  could  not  be  secured  by  voluntary  means  and 
offered  the  sponsor  an  opportunity  for  a  hearing.  The  matter  involves  th< 
prohibition  against  long-term,  exclusive  agreements  by  recipients  of  DOT 
as  s is  tanca . 

Fiscal  Year  1984  Planning  and  Development  Activit y 

The  airport  grant  obligation  limitation  established  in  the  Fiscal  Year  1984 
Department  of  Transportation  and  Related  Agencies  Appropriations  Ac:  was 
$800  million.  Funds  recovered  from  adjustments  to  prior  year  projects  were 
also  avai lable . 

In  FY  1984  obligations  amounted  to  $811.5  million  of  which  $739.2  million 
was  for  1,104  new  grant  agreements;  $9.3  million  for  increases  in  existing 
grant  agreements;  and  $63.0  million  for  multi-year  grant  amendments.  This 
was  an  all  time  high  for  Federal  aid  to  airports  in  terms  of  numbers  of 
grants  issued  and  do  liars  obligated. 


The  new  grants  included  335  for  a  total  of  $416,230,900  for  primary  air¬ 
ports,  154  for  $63,497,510  for  other  commercial  service  airports,  132  fa 
$103,390,821  for  reliever  airports,  436  for  $150,102,473  for  genera' 
aviation  airports,  and  4/  for  $5,938,890  for  integrated  airport  system 
planning.  Included  in  these  grants  by  airport  categories  ar-  grants 
totalling  $9,090,157  to  conduct  master  plan  studies  at  147  1  seal  inns . 
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AIRPORTS  GRANT-IN-AID  PROGRAM 

PROJECTS  PLACED  UNDER  GRANT  AGREEMENT  -  FISCAL  YEAR  1984 


LOCATION  AND 
NAME  OF  AIRPORT 


PROJECT  FEDERAL 

NUMBER  FUNDS  DESCRIPTION  OF  WORK 


A  P  ZONA 


(CONTINUED) 


GENERAL  AViAT  ON  mEl  PORH 


>  ZVY-PI  A _  S=  Rv  CE 


01  $50,083  MASTER  PLAN  STuD^ 


02  $417,485  APPlv  POROL,1' i  RiCTiON  COURSE 


•ARBOR  N'ERNA'iONAt. 


03  $4,932,792  ACQUIRE  LAND  FOR  NOISE  COMPATIBILITY 

construct  apron  and  taxiway 


:>s  =r  .  a.,  e »•  v  .vc  ea^ 


V=RA  A  v  A  *  ON  • 


04  $3,900,230  RECONSTRUCT  AND  GROOVE  RUNWAY;  LAND  TOR 

NOISE  COMPATlBILD  v 

03  $100.'66  MASTER  PLAN  UPDATE 


03  $771,662  CONSTRUCT  APRON  MARK  RUNWAY 


02  $1,500,000  OVERLAY  RUNWAY  AND  TAXIWAY,  LAND  FOE 

DEVELOPMENT  and  approaches 


$198.71  ’  NOISE  COMPATIBILITY  PLAN  STUDY  AND 
MASTER  PLAN  UPDATE 

$  1  3  7  4?2  'NS'ALL  RUNWAY  LIGHTS  TAXIWAY 

REFLECTORS.  SEGMENTED  CIRCLE  lighting 
WiNDCONE ,  AND  VISUAL  APPROACH  AIDS 

$  366  578  RECONSTRUCT  RUNWAY 


O'  $7  *  S  '69  i  R:  Av  APRON  AND  TAxiWAv  f  XI’AN  ‘  'N 
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AIRPORTS  GRANT-IN-AID  PROGRAM 


PROJECTS  PLACED  UNDER  GRANT  AGREEMENT  -  FISCAL  YEAR  1 984 


LOCATION  AND 
NAME  OF  AIRPORT 


PROJECT  federal 
number  funds 


DESCRIPTION  OF  WORT 


..CON7  NUED' 


oUC*  E  v:  Vi  \'L  ,p- - 
(GENERAL  AvlA'  •  ;\ 


S970.932  CONSTRUCT  RUNWAY,  TAXIWAYS,  AND 

TURNAROUND.  land  for  development  and 
APPROACHES 


chandler 

C  m  A  N  l)  L  f  V  _  V  C 1  °  a  L 


COO  l  I  DOE  V  .‘J.C  :--A, 
IGF.NrRAi  A*.  ANON' 


S’  06?, ART  CONSTRUCT  AND  l  GMT  APRON  CONStRuCT 

ENTRANCE  RO A 0  L AN D  EL)P  Dt  V L  i C ^  V c  N 7 
DRA'NAGc 

S293.600  OVERLAY  AND  MARK.  TAXIWAY  •NS’Ail  V'SUAl 
APPROACH  AiDS 


ij L  ‘4 _  '• ,  AL  A’  ON 


xcv  a  or ' 


A  TEN  )  V  ,  Nil  =V. 
:Gf.  '  ■*'  A  A/  .-.NON) 


01  $109,2  72  RECONSTRUCT  APRON 


$765,251  RECONSTRUCT  TAXIAAY,  CONSTRUCT  TAX. WAY 
TURNOUT,  CONSTRUCT  APRON 


5330,437  CONSTRUCT  TAXIWAY  AND  APRON 


f  1  A  '/  ;  ",  '  . :  , 


S3  000,000  CONSTRuC  I  TAXIWAY,  APRONS  M  l  ,  >3  ROAD 
FIRE  HYDRANT  Sr  STEM  AND  DRA  \.D 
SYSTEM.  LAND  FOR  Dfc  v'fcl  Ol’Mf  NT 


0OO  .)>  r  :1F 


$623,041  VASTER  PlAN  UPDA 'E  DRA.NAGE 


SS  36.973  REHABILITATE  TAX. //AY  AND  -\PRurj  CRACK 
SEAL  RUNWAY;  IMS  'AW  RUN  A/A  -  'S’ AM.  > 

MARKERS.  PEHABIl.  ’  A  ’  t  D  R  A  ■  N  A .  ■  E 


$s;  H.  40  RE  CONS  ;  R  ,C  T  R'.'NWAv  AND  '  AX'W  A  > 


01  S(-R  *S  •’  V  A S '  -  R  P l  A  N  S  T  i / i > Y 
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AIRPORTS  GRANT-IN-AID  PROGRAM 

PROJECTS  PLACED  UNDER  GRANT  AGREEMENT  -  FISCAL  YEAR  1984 

LOCATION  AND  PROJECT  FEDERAL 


NAME  OF  AIRPORT 

NUMBER 

FUNDS 

DESCRIPTION  OF  WORK 

ALASKA  (CONTINUED) 

POiNT  LAY 

POINT  LAY  DEW  STATION 

(GENERAL  AVIATION) 

01 

$417,656 

CONSTRUCT  TAXIWAY  SAFETY  AREA 

PORTAGE  CREEK 

PORTAGE  CREEK 

(GENERAL  AVIATION) 

01 

$1,481,250 

CONSTRUCT  RUNWAY;  RECONSTRUCT  RUNWAY, 
TAXIWAY,  AND  APRON,  RELOCATE  ACCESS  WAY; 

CONSTRUCT  SNOW  REMOVAL  EQUIPMENT 
STORAGE  BUILDING;  ACQUIRE  SNOW  REMOVAL 
EQUIPMENT 

SHlSHMAREF 

SHlSHMAREF  (NEW) 

(GENERAL  AVIATION) 

01 

$4,250,900 

CONSTRUCT  RUNWAY,  APRON,  TAXIWAY,  ACCESS 

ROAD;  LAND  ACQUISITION 

soldotna 

SOlDOTNA 

(GENERAL  AVIATION) 

oi 

$2,700,000 

RELOCATE  ROAD,  BUILDINGS,  AND  UTILITIES; 
EXPAND  APRON;  ACQUIRE  SNOW  REMOVAL 

EQUIPMENT 

VAlDEZ 

VALDEZ  MUNICIPAL  NO  2 

(COMMERCIAL  SERVICE) 

01 

$473,805 

DRAINAGE;  PAVE  ACCESS  ROAD 

yakuTAT 

yakutat 

(COMMERCIAlSERVICE) 

01 

$417,322 

GROOVE  RUNWAY 

AMERICAN  SAMOA 

PAG O  PAGO 

PAGO  PAGO  INTERNATIONAL 

(PRIMARY) 

03 

$1,468,826 

CONSTRUCT,  MARK,  AND  LIGHT  TAXIWAY 

(MULTI-YEAR  PROJECT  TOTAL  FEDERAL 
COMMITMENT  $  1,788,643) 

A  R  ZONA 

PHOENIX  METROPOLITAN  AREA 

:SVSTEM  PLAN) 

M3 

$91,060 

METROPOLITAN  SYSTEM  PLANSTUDY 

(CONTINUOUS) 

sz 

$123  847 

STATE  SYSTEM  PLAN  STUDY  (CONTINUOUS) 

STATE  of  AP'ZONA 
fS^STE  V  *»lAV 


18 
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AIRPORTS  GRANT-IN-AID  PROGRAM 

PROJECTS  PLACED  UNDER  GRANT  AGREEMENT  -  FISCAL  YEAR  1984 


LOCATION  AND 

NAME  OF  AIRPORT 

PROJECT 

NUMBER 

FEDERAL 

FUNDS 

DESCRIPTION  OF  WORK 

A.AS^A 

(CONT  NUED) 

G  A  M  3  E  l  .  01 

C-AVBA.. 

vGENERA.  A V  ANON) 

S2.000.000 

OVERLAP  RUNWAY  AND  APRON;  INSTALL  RUNWAY 

AND  APRON  LIGHTING  INCLUDING  ROTATING 

BEACON 

GUL<ANA  01 

-A.;  A~  0\) 

S’. 371, 585 

OVERLAY  RUNWAY  AND  TAXIWAY;  EXPAND 
APRON;  CONSTRUCT  TAXIWAY;  INSTALL 

RADIO-CONTROLLER  FOR  LIGHTING 

h(1.v  CROSS  02 

- O l  v  C  ROSS 

.GENERA  A 7  A'>0\) 

SI  50.000 

INSTALL  RUNWAY  AND  TAXIWAY  LIGHTING 

INCLUDING  RUNWAY  THRESHOLD  MARKERS 

..AV\A  01 

u  'AfAA 

'COVVERi  Aw  SERV  C£) 

S352.1 48 

CONSTRUCT  APRON  AND  TAXIWAY 

■A,  *  AG  01 

-  A  t  (j 

'GENEVA,  Ay  Ar.Oi\) 

SI, 169, 325 

RECONSTRUCT  AND  EXTEND  RUNWAY,  EXTEND 

RUNWAY  LIGHTING,  INSTALL  TAXIWAY 

LIGHTING,  EXPAND  APRON;  CONSTRUCT 

TAXIWAY,  REMOVE  OBSTRUCTIONS 

•E'C~«'AN  01 

»tTf  -  «>l’j  \TE  RNA  TIONAL. 

A"  YA~'v 

Si, 331, 642 

OVERLAY  RUNWAY,  TAXIWAY,  AND  PORTION  OF 

APRON;  APPLY  POROUS  F RlCTION  COURSE  TO 

RUNWAY 

(MULTI-YEAR  PROJECT  TOTAL  FEDERAL 

COMMITMENT  $  1  978,125) 

"  Vj  )AlVO'I  01 

■'  NG  SALMON 

P  3  V  A  P  '  ) 

Si  .962,539 

CONSTRUCT  APRON  AND  TAXIWAY,  RECONSTRUCT 
TAXIWAY,  INSTALL  TAXIWAY  LIGHTING, 

RELOCATE  ACCESS  ROAD 

'O'^ANO*  01 

■  O'  '-i  ANO*'  (NEW) 

< ,E  V-  PA..  A-i  A  1 1 0 f . > 

Si  334.728 

CONSTRUCT  RUNWAYSAFETY  AREA,  TAXIWAY 

SAFETY  AREA.  APRON  AND  ACCESS  ROAD 

V ;  -  0 13  y  j‘  0* 

Y  r  -■  f  ;  ^  ,  ✓ 

'GFNF&A  Ay  AGON) 

S’  434.072 

RECONSTRUCT  RUNWAY  and  taxiway  SATETy 

AREA.  RE  CONST  RuC  •  APRON,  iNSTAu  RUNWAY 

LIGhT'NG  SYStE  V.  PURCHASE  SNOW  REMOVAL 

EQUIPMENT 

*/':VE  ij‘ 

5  ”4  M2 

REU  >NS’RUf  1  RuNWAY  APR,,  y  porous 

f  R'G  T  'ON  *0  y  JN  A  A  v 

:  Vj:  ’ :  YEAR  p«OJ(  T  UVAl  ft  DF 

<  <  j  V  M  ’  V  E  \  T  S  (ji  •  1  )0t  i ) 


I  7 
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AIRPORTS  GRANT-IN-AID  PROGRAM 

PROJECTS  PLACED  UNDER  GRANT  AGREEMENT  FISCAL  YEAR  1984 


LOCATION  AND 

NAME  OF  AIRPORT 

PROJECT 

NUMBER 

FEDERAL 

FUNDS 

DESCRIPTION  OF  WORK 

ALASKA  (CONTINUED) 

ANCHORAGE 

MERRILL  FIELD 

(GENERAL  AViAHON) 

03 

$722.71 1 

PAVE  AND  LIGHT  APRON 

04 

$1,962,015 

RECONSTRUCT  AND  EXTEND  ACCESS  ROAD; 

CONSTRUCT  ACCESS  ROAD 

ANDRE  AFSkY 

ST  MARYS 

(COMMERCIAL  SERVICE) 

O’, 

$420  070 

FENCING  -  SECURITY.  CONSTRUCT  EQUIPMENT 

STORAGE  BUILDING 

ATQASL'K 

MEADE  RIVER  (NEW) 

.GENERAL  A/ATON) 

01 

$’.000  000 

CONSTRUCT  ACCESS  ROAD  TO  NEW 

AIRPORT 

BARROW 

WHEY  POST  /./ill  ROGERS  MEMOR  AL 

(COMMERC  Aw  SERV'CE) 

o  * 

$477  80S 

PAVE  APRON 

8.RCH  CRt  t k 

BIRCH  CREE" 

(GENERAL  A  / 1 A  T .ON) 

0- 

$1,228  1 25 

LAND  -  APPROACHES  AND  DEVELOPMENT, 
EXTEND  SAFETY  AREAS,  CONSTRUCT  APRON  AND 

ACCESS  ROAD;  RELOCATE  ROAD;  INSTALL 

'NWAY  AND  TAXIWAY  LIGHTING  SYSTEM 

DEAD-ORSE 

DEAO-ORSE 

.PRiMARv, 

O' 

$3,618,351 

CONSTRUCT  AND  LIGHT  TAXIWAYS 

(MULTI-YEAR  PROJECT  TOTAL  FEDERAL 

COMMITMENT  $  4,738,948) 

DLlINGhAM 

D  LJNGhAM 

(COMMERCIAL  SERV  Cf  i 

01 

S  1  77  485 

CONSTRUCT  SAND  STORAGE  SU'LDING 

t  AG  It 

EAGi  t 

'GENERAL  AvAT  ON) 

0  * 

$1,265  625 

LAND  DEVELOPMENT  AND  APPROACHES, 

RESURFACE  RUNWAY,  extend  RUNWAY  SAFETY 

ARE  AS.  CONS'RI  If  1  TAXIWAYS  APRON  AND 

ACCESS  ROAD  INSTALL  RUNWAY  AND  TAXIWAY 

i  GhliNG 

GALENA 

G  A  _  t  N  A 

03 

$41’  fc.'O 

CONS'RUC  1  SNOW  »(  VOvAi.  io  uPMf  V 

b;,h  ding 

COMMERCE.  St  RV  CE) 


1  h 
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AIRPORTS  GRANT-IN-AID  PROGRAM 

PROJECTS  PLACED  UNDER  GRANT  AGREEMENT  -  FISCAL  YEAR  1984 


LOCATION  AND 

NAME  OF  AIRPORT 

PROJECT 

NUMBER 

FEDERAL 

FUNDS 

DESCRIPTION  OF  WORK 

ALABAMA 

(CONTINUED) 

MONTGOMERY 

DANNFLLY  FIELD 

(PRIMARY) 

03 

$207,722 

RECONSTRUCT  RUNWAY 

04 

$47,358 

IMPROVE  CRASH'FIRE/RESCUE  BUILDING 

HEATING  SYSTEM,  ACCESS  AREA  AND  DRAINAGE 

MUSCLE  SHOALS 

MUSCLE  SHOALS 

(COMMERCIAL  SERVICE) 

01 

$200,890 

INSTALL  SECURITY  FENCING,  REHABILITATE 

RUNWAY  LIGHTING,  IMPROVE  TERMINAL 

BUILDING 

02ARK 

BLACKWELL  FIELD 

(GENERAL  AVIAT  ON) 

01 

$168,951 

LAND  FOR  APPROACHES,  REMOVE  OBSTRUCTION, 

CONSTRUCT  TAXIWAY,  INSTALL  TAXIWAY 

LIGHTING  SYSTEM 

SRATTVLLE 

AUTAUGA  COUNTY 

(GENERAL  AVIATiON) 

01 

$74,251 

SEAL  COAT  RUNWAY.  TAXIWAY.  AND  APRON 

RUSSELLVILLE 

RUSSELLVILLE  MUNICIPAL 

(GENERAL  AVIATION) 

01 

$465  020 

CONSTRUCT  TAXIWAY,  OVERLAY  EXP  AND  APRON 

INSTALL  RUNWAY  AND  TAXIWAY  LIGHTING, 

RELOCATE  BUILDINGS 

SYLACAUGA 

.EE  MERklE  FiElD 

(GENERAL  AVIATION) 

01 

$30,000 

MASTER  PLAN  STUDY 

t,jSCAlOOSA 

rusc  ai.oosa  municipal 

COVMfOf  Al  SERVCEl 

01 

$144,972 

OVERLAY  RUNWAY  AND  TAXIWAY 

At'  VP- A 

‘  VP-  A  v  N-C  pa. 

01 

$’12  539 

CONSTRUCT  AND  LIGHT  TAXIWAY  AND 

TURNAROUND 

O’  $2  104  686 

v  ’)  \*/4  y  v 


'  -  u  •  i  A  '  ■  ) 11  s  A 


CONSTRUCT  AND  LIGHT  TAXIWAY  AND  APRON 
(MULTI-YEAR  PROJECT  TOTAL  FEDERAL 
COMMITMENT  $  3,056.603) 
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AIRPORTS  GRANT-IN-AID  PROGRAM 

PROJECTS  PLACED  UNDER  GRANT  AGREEMENT  -  FISCAL  YEAR  1984 

LOCATION  AND 

NAME  OF  AIRPORT 

PROJECT 

NUMBER 

FEDERAL 

FUNDS 

DESCRIPTION  OF  WORK 

A  A  3  A  V  A 

ANN'STON 

ANN'S TON-CALHOUN  COUNTY 
(COMMERCIAL  SERVICE) 

0? 

S60.196 

GROOVE  RUNWAY.  INSTALL  FENCING 

AuBuRN 

AUBURVOPELIKA 

(GENERAL  AVALON) 

0! 

S204.496 

LAND  FOR  CLEAR  ZONE  AND  APPROACH  AID 

BESSEMER 

BESSEMER 

;  RE  ..'EVER) 

03 

S624  280 

PAVE  TAXIWAYS;  STRENGTHEN  TAXIWAYS  AND 
APRON,  WIDEN  TAXIWAYS.  INSTALL  TAXIWAY 

LIGHTING  SYSTEM 

8'RV  NG^-A  V 

fi.R'/  \r>AV  VlVOPA; 

:  Z)  a  VA3v, 

04 

$2,707,1  32 

LAND  FOR  NOISE  COMPATIBILITY  RELOCATION 

ASSISTANCE 

xt-a\  v.vc  pal 

.  po  VA5v  ; 

02 

$491  552 

REHABILITATE  RUNWAY  AND  TAXIWAY 

LIGHTING,  CONSTRUCT  TAX'WAYS,  RENOVATE 

CRASH/FIRE  RESCUE  BUILDING;  ACQUIRE 

SECURITY  RADIOS 

:OL- v 

ROLE  -  V.  MC  =A. 

GENERAi.  A  VAT. ON) 

02 

$564, P49 

REMOVE  OBSTRUCTIONS,  PREPARE  SITE  FOR 

RUNWAY  AND  TAXIWAY  EXTENSIONS,  RELOCATE 

RIVER;  LAND  FOR  DEVELOPMENT  AND 

APPROACHES 

-A  R'SE.lE 

ROL.N'REF  F  ElD 

(GENERAL  AV'ATION) 

01 

$266,378 

LAND  FOR  CLEAR  ZONE,  SEAL  COAT  RUNWAY 

APRON  AND  TAXIWAYS,  INSTALL  RUNWAY 

L.GHTS  WITH  RADIO  CONTROLS,  VASI,  WIND 

CONE  SEGMENTEDORCLE  AND  BEACON, 

OBSTRUCTION  REMOVAL 

*  *  c,  ■  z 

r.'A ■}  S<' N  CO  ,cTPO»r 

02 

$6! 3  729 

Rf-  PAIR  APRON,  ACQUIRE  SECURITY  vehicl  f, 

•MPP  JVC  RUNWAY  SAFETY  AREA 

■  '  ■>  .i 

--  A  ■  :  ►  '.) 

\-A 

S*«'W  H'h 

S  PRF  PARA  T  ON  A:R  <  AR»IF  W  APRON 

V  1  U  OARPPOjECT  tOtAI  f  [  l)f  RAi 

C  iVVi '  VH  NT  %  8:0  S8  7) 

V  ),'S 

‘•‘AONEWA'P  APR  F  R  APRON  (ST  At.  >  r  ') 

*  c? 

“  < 

z  ° 

I  5 

5  £ 

LU  ^ 
LL1  CC 

cc  O 
a  5 

<  £ 
~  i=  ° 

«  5  £ 

<  <  t- 

*-  CC  Z 

o  I 


tr  5 
ao  5 
ai  < 
*-  v/> 

a:  q 
<  => 
LU  -1 

>-  U 
^  X 


WASHINGTON  (5)  10.062.905  (A)  3.539.249  (2)  2,430  892  (10)  2,418.927  (1)  73.800  (  27)  18,525.773 


AIRPORT  IMPROVEMENT  PROGRAM 
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$793.5  million  and  $6.5  million  authorized  under  the  STAA. 


LEGISLATIVE  DISTRIBUTION  OF  AIRPORT  IMPROVEMENT  PROGRAM  -  $800  MILLION  FISCAL  YEAR  1984  APPROPRIATION  LIMIATION 


Jobs  Bill  Funds 


AIRPORTS  PROGRAMS 

LEGISLATED  PROGRAM  FUNCTIONS 


_ ' _ ADVISORY  SERVICE  &  TECHNICAL  ASSISTANCE 

FAAP,  I  ADAP 


A  total  of  $74,025,841  for  57  grants  was  issued  for  projects  to  achieve 
noise  compatibility.  Of  this  total,  22  grants  for  $55,275,282  were  for  the 
purchase  of  noise  impacted  land  adjacent  to  airports;  22  grants  totalling 
$2,645,610  were  for  studies  to  evaluate  and  develop  noise  compatibility 
programs,  6  grants  totalling  $6,205,057  were  for  soundproofing  of  residen¬ 
ces  and  schools,  and  7  other  projects  totalling  $9,880,492  were  for  other 
efforts  to  reduce  noise. 

Seven  grants  were  issued  to  start  construction  of  new  or  replacement  air¬ 
ports  totalling  $9,711,352.  Also,  $4,967,496  for  8  grants  was  awarded  for 
projects  involving  privately  owned  reliever  airports.  Acquisition  of  3 
privately  owned  airports  by  public  agencies  was  initiated  at  a  cost  of 
$10,391,249. 

Charts  II  and  III  on  the  following  pages  show  the  FY  1984  and  prior  years 
authorizations  and  appropriations  limitations.  Listings  of  FY  1984  funding 
by  state  and  location  are  shown  in  Tables  I  and  II,  respectively. 


TABLE  II 


AIRPORTS  GRANT-IN-AID  PROGRAM 

PROJECTS  PLACED  UNDER  GRANT  AGREEMENT  -  FISCAL  YEAR  1984 

LOCATION  AND 
NAME  OF  AIRPORT 


PROJECT  FEDERAL 

NUMBER  FUNDS  DESCRIPTION  OF  WORK 


ARIZONA 


(CONTINUED) 


'  Ji'SON 
A/-'A  VA.LtY 
(GENERA.  AV  AT  ON) 

’  UCSON 

*  UCSON  INTERNATIONAL 
:  -  R  VARY) 


W.C  <  E  \31JRG 
W'C*»t\BURG  MUNICIPAL 
.GENERA.  AVATON) 


.NS-OW 

A'NS.OW  MUNICIPAL  AIR°ORT 
COMMEROAL  SERVICE) 


OVA 

V  ;VA  VCAS'VIJVA  INTERNATIONAL 
■  R  VARY) 


01  S I  30,600 


03  $3,600,000 


01  $17,738 


INSTALL  RUNW'A  t  l  GHIING  SvS'EM 


EXTEND  RUNWAY  TAXIWAY  AND  LIGHTING 
DISPLACE  THRESHOLD  (INCLUDING  LIGHTING) 


master  plan  study 


02  $305,877  CONSTRUCT  AND  L'GhT  APRON  Nb’Ai, 

TAXI  WAY  RE  TROPE  F|_EC  rOR$ 

02  $414,778  REHABILITATE  TAXiWAY  AMD  St  A.  Coat  W 


03  $98  911  CONSTRUCT  SERVit-.  ROAD 


04  $221  747  INSTALL  RADIO  CONTROL  FOR  LiGhTiNG 

SYSTEMS  AND  INSTALL  VISUA.  APPROAl  H  A  D 
CONSTRUCT  ACCESS  ROAD 


A  R  »  A  '■!  S  A  S 


•  ARRET  F  .) 

( ,  v.ca:  v  <  i\ 


02  $239,742  ACQUIRE  CFR  VEHICLE,  INSTAl  L  V  iSUAi 

VERTICAL  GUIDANCE  SYSTEM  AND  RUNWAY  t 
IDENTIFIER  LIGHTS 

02  $117,900  LAND  FOR  DEVELOPMENT  AND  C  i  .\R /ONES 


O'  $175  509  EXTEND, LIGHT  RUNWAY,  INSTAL  „  VAS' 


TABLE  II 


AIRPORTS  GRANT-IN-AID  PROGRAM 

PROJECTS  PLACED  UNDER  GRANT  AGREEMENT  -  FISCAL  YEAR  1984 

LOCATION  AND 
NAME  OF  4lR°ORT 


PROJECT  FEDERAL 

NUMBER  FUNDS  DESCRIPTION  OF  WORK 


N  $  A  S 


CO\t-N'..?D) 


m  5  a  j,(  > 


•OH’  SM  T-  03  $•  ,V»  iAND  FOR  NO.it  COW-Af  IM'UTY 

■  O  T  r  iM'Tm  M  NiC  PAL 


04  $9’  9:6  MAS'ER  PLAN  ,A>DA  Ft. 

•••  jew  v;.$  o:  S’jj.co  overlay.- .viDrN’Ex’ end  runway  •  phase 

•  '--.r  s  municipal 
'  V  .  AV  AT:OiM) 


$BC'°C  02  S208.4S8  EXPAND  APRON,  \STAlt  Y.S:  APRRAOC- 

*  *  ‘  S P 0  * >  V  \>C  °A  .  AiRPORT  slope  IND-CATORS 

'••Vr'  I  ,F»v  :-F) 


'■  OS  SI. -62  863  PHASE  I!  Of  Site  PRF.papat'ON  FOR  No  ST 

ABATEMENT  RuN'.VAY,  T  E  P  V I  \  A  L  ARE  A 
TAXIWAY',  AND  EXTENDED  RUNWAv  VV  E  r . 
Af'E  A  PANE  RELOCATED  ROAD 

06  $2.469  49$  tAND  FOR  NOISE  ARA  TE  MEIN '  Ci.  v\APv 

CM  $96  000  OVERLAY  RUNWAY.  TAX-WAY  AN.  A-  -ON 

T°r 1  VaN'C.PAI, 


01  $63,000  SEALCOA-  RUNWAY.  TAXiWAY,  AV.y 

..  NIC  PA. 

A  T'OM 


01  sx;  490  V1ASIER  AN$"  >’ 


$ '  .  1  /  EX  I*  .’»  ■  i*.v’-  '■  - 


o-  $177. (ISO  I’Av  MEN!  AND'.- 

I A  S-WoVS 
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TABIE  II 


AIRPORTS  GRANT-IN-AID  PROGRAM 

PROJECTS  PLACED  UNDER  GRANT  AGREEMENT  -  FISCAL  YEAR  1984 


LOCATION  AND  PROJECT  FEDERAL 


NAME  OF  AIRPORT 

NUMBER 

FUNDS 

DESCRIPTION  OF  WORK 

ARKANSAS 

\COMi\CE  D1 

\Ev‘.POR' 

\=w  =o°'  m  !%  •;  r.v 

;lj;  NE  RA_  A’v  ’A*  ( ^  N . 

02 

$22,500 

VASTER  Pi  AN  SO  .DV 

OSCEOLA 

OSCEOLA  VOVC  pal 

( (j  E  N  E  R  A  l  A  v  A  ~  0  N . 

0’ 

SI  89.2  15 

EXTEND  AND  L'GmT  RUNWAY 

ROGERS 

ROGERS  V_\  C  RA. 

IGENE  RAl  AV  A*. ON) 

03 

SS8.200 

LAND  for  airport  DEVE  lop  me  n  t 

04 

$188.9/5 

CONSTRUCT  TAXIWAY  AND  APRON 

RuSSEllVGlE 

RgSSELLVU.E  G1 N  C,pA, 

(GENERA,  AV  A*'ON; 

O' 

S'  ’  9/0 

VASTER  PLAN  $T.,DV 

SPRINGDALE 

SPRINGDALE  VlN'C  PAL 

(GENERA,  AVA"  ON 

04 

S2  '0.000 

.AND  CLEAR  ZONE  APPROACH  PRO'  I  CIF'N  AND 

NAVA'O  INSTALLATION 

TEXARKANA 

'EXARK  ANA  V.,N  C  PAL  «VE  ?R  ■ 

(COVIVERCA,  SERV.CE/ 

01 

■  Ea> 

S-190  320 

CORREC  T  RUNWAY  GRAD't N  T  AND  APPLY  POROUS 

•RiC  OM  COURSE 

C  A  .  F  O  R  N  ,  A 

$ 0  •  '  <58  V  t  r -'O PQ L  T  A  \  s  v  <*  ’  E  r/-  p ;  A j  s  t  r 

S  a  \  D  F  GO  V  E  '  RO  L  T  A  N  A  » -  A  ;f  o  INI  Ti  \  L  O  U  S ) 

3 L A N 

$S8  500  Vf  ’  R  ( ’  *  L  ( "» i  TA\  V*  V  V  P-.  A  r  j  SO  r  •! 

i  A  \  s  f.  < >  ■/  f  ‘  :‘f  J  A  ;> :  a 

'»  ■'  s  ’ V  O  AL 


V  f.n.n.J  Vi  '  •••<  <.  '  A\  S  ^  '  t  ;  AN  \ 


TABLE  II 


AIRPORTS  GRANT-IN-AID  PROGRAM 

PROJECTS  PLACED  UNDER  GRANT  AGREEMENT  -  FISCAL  YEAR  1984 


LOCATION  AND 
NAME  OF  AIRPORT 


CALIFORNIA 


PROJECT  FEDERAL 
NUMBER  FUNDS 


DESCRIPTION  OF  WORK 


(CONTINUED) 


SOUTHERN  CALIFORNIASYSTEM  PLAN 
(SYSTEM  PLAN) 


STATE  OF  CALIFORNIA 


(SYSTEM  PLAN) 


(COMMERCIAL  SERVICE  HELIPORT) 


ARCATA, EUREKA 
apca'a 


BAKERSFiELD 
MEADOWS  F'ElD 
(PRIMARY) 


BRAWLEY  MUNICIPAL 
(GENERAL  AVIATION) 


l  ON rRA  COSTA  COUNTY  (NEW) 
.  r  VE  r; 


jDAlE  PASADENA 


M3  $234,000  METROPOLITAN  SYSTEM  PLAN  Study 


S2  $375,000  STATE  AIRPORT  SYSTEM  PLAN 


01  $133,650  HELIPORT  MASTER  PLAN  STUDY 


02  $218,250  SLOPE  STABILIZATION 


$384,61  7  RECONSTRUCT  CFR  ACCESS  ROAD, 

REHABILITATE  APRON,  DRAINAGE  APRON,  LAND 
FOR  APPROACHES.  FENCING 
(MULTI-YEAR  PROJECT  TOTAL  FEDERAL 
COMMITMENT  $  62B.7S8) 

$1 ,931 ,51  i  EXTEND  RUNWAY  AND  TAXIWAYS 

(MULTI-YEAR  PROJECT  TOTAL  FEDERAL 
COMMITMENT  $  2,781,233) 

$544,500  OVERLAY  TAXIWAYS,  CONSTRUCT  APRONS  AND 
ACCESS  ROAD,  SEALCOAT  TAXIWAY  AND 
APRONS,  INSTALL  TAXIWAY  LIGHTING,  VISUAL 
APPROACH  AIDS,  AND  FENCING;  IMPROVE 
DRAINAGE 

$88,650  MASTER  PLAN  STUDY 


$370,7 ’4  RELOCATE  AND  CONSTRUCT  NEW  ELECTRICAL 


$2,1  75,792  LAND  FOR  DEVELOPMENT 
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TABLE  II 


AIRPORTS  GRANT-IN-AID  PROGRAM 

PROJECTS  PLACED  UNDER  GRANT  AGREEMENT  -  FISCAL  YEAR  1984 


LOCATION  AND 

NAME  OF  AIRPORT 

PROJECT 

NUMBER 

FEDERAL 

FUNDS 

DESCRIPTION  OF  WORK 

CAL'PORN'A 

(CON'iNcED) 

CA^cMCO 

CALEX'CO  .NTE-NAT -ONAl 

(GENERAL  AVIA r ION; 

O' 

$294  ft40 

RECONSTRUCT  AND  l. GMT  APRON  NSTALL 

VSUAl  APPROACH  A'D,  WASTER  PLAN  UPDATE 

CAMAR".  ..O 

CAMARILlO 

IRE  LIE  y  E  R i 

03 

S'. 390  838 

CONSTRUCT  DRAINAGE  CHANNEL 

CHEVE  MUfcV  VAl  Ev 

NEW 

(GENERAL  AVIATION! 

01 

S71.6S1 

WASTER  PLAN  STUDY 

CKO 

cmco  muN'Ci°al 

COWERC  al  SE.P7.CE! 

03 

$750,000 

INSTALL  POROUS  FRICTION  COURSE  ON 

RUNWAY,  FENCING  -  SECURITY;  EXTEND 

SAFE  ' Y  AREA,  LIGHT  APRON,  IMPROVE 

TERMINAL  BUILDING 

CHINO 

CR  NO 

;  R  E  .  1 1 7  E  R  i 

04 

$940,500 

LAND  FOR  CLEAR  ZONE  AND  APPROACH 

PROTECTION 

CONCOPO 

BUCHANAN  fin  D 

(REHCVEPi 

O' 

$997,743 

EXPAND  AND  LIGHT  APRON,  CONSTRUCT 

TAXIWAY,  SEALCOAT  TAXIWAY,  LAND  FOR 

APPROACHES 

DuNiWR 

•■>  ASVu  R  vurv  VOT  ■ 

•GENERAL.  AVAmO'O 

(V 

$2/0.000 

REHABILITATE  RUNWAY  LIGHT, ng, 

RECONSTRUCT  PORTION  OF  RUNWAY  CONSTRUC 

APRON 

FPL 

*4  F  W 

/RE  Llr  VE r?  ■ 

O' 

$144,000 

MASTER  PL  AN  STUDY 

-•  FSVJ  A  P  "FPV-*.A 

/  o  ?  ■  '■/  /•. / 

03 

$1  193,243 

VASTER  PLAN  UPDATE,  NOlSF  COVPAT  F31. 1 '  Y 

PLANS’UDY.  REHABILITATE 

CRASH  'FIRE  .RESCUE  VEH.CIE,  SEA.  OVERRUN, 

INSTALL  STANDBY  POWER,  RtCONSTHUC 

APRON,  RECONSTRUCT  PORTIONS  OF  Rl.NWAY 

PAVEMENT  EVALUATION 

07 

$4  74,86  3 

OVERLAY  APRON,  REHABILITATE  LIGHTING 

SYSTEM 

2  5 


TABLE  II 


AIRPORTS  GRANT-IN-AID  PROGRAM 

PROJECTS  PLACED  UNDER  GRANT  AGREEMENT  -  FISCAL  YEAR  1984 


LOCATION  AND 

NAME  OF  AIRPORT 

PROJECT 

NUMBER 

FEDERAL 

FUNDS 

DESCRIPTION  OF  WORK 

LA.  CORN  A 

(CONTINUED) 

o,ST  Nc 

'  :  ,'S  T  Nt 

G-N'IRA1..  AV‘AT  ON) 

01 

S296  100 

RECONSTRUCT  AND  OVERLAY  TAXIWAY,  OVER!  A 

APRON,  DRAINAGE  IMPROVEMENTS,  CONSTRUCT 

APRON 

HAv  vVARD 

HAv  WVARC>  A.R  "FRMiNAL 

iRtU:  Vfe'R) 

02 

S686.000 

RECONSTRUCT  RUNWAY  AND  SAFETY  AREA, 

CONSTRUCT  AND  LIGHT  TAXIWAY  AND  HOLDING 

APRON,  CONSTRUCT  SERVICE  ROAD,  INSTALL 

FENCING 

•R  E  M  E 

hFME’  RvAN 

..'GENERAL  AVIATION) 

01 

S87.750 

MASTER  PLAN  STUDY 

hOlL'.STER 

iO-'lISTER  MUNICIPAL 

.GENFRA.  AV.AT  ON) 

01 

$49,500 

MASTER  PIANSTUDY 

WOORN 

\YO«  ERN  <ERN  COUVY  A  R°ORT 

COW:  RC  A.  SERVCE 

02 

*8 

$446,100 

REHABILITATE  RUNWAY  AND  TAXIWAY;  APPLY 

POROUS  FRICTION  COURSE  ON  RUNWAY 

■  \G  C,Tv 

VESA  DE  l  3  E  t 

GENEVA.  AV'AT  ON) 

01 

$392,527 

CONSTRUCT  APRON 

■A  v-RNf 

3 R A (  ■  z -•  •lh..D 

R  3 .  L  V  E  R  i 

02 

$234,000 

LAND  FOR  DEVELOPMENT  AND  CLEAR  ZONE 

JNCOlN 

..  :'.jf  O..N  V  .  N  (  RA 

OENE»A. Av  A  ‘  ON: 

03 

$525,000 

INSTALL  tAXIWAY  LIGHTING  SYSTEM  AND 

LIGHTED  WINDCONES,  LAND  FOR  APPROACHES 

..OV3OC 

i.OM3OC 

GENE 3 A..  Av  A'  ON) 

01 

5)i5  900 

CONSTRUCT  AND  LIGHT  APRON.  INSTALL 

Si  C  UR  1Y  i-ENt  iNG,  -NSTALI.  HRC 

PROTECTION  WATER!  INF 

-ONE  3  Ur-. 

►Nr  3 A  O'AMj*,: 

0  • 

$499  4 1  7 

KEHArrlit.iTATE  AMO  WIDEN  RUNWAY 

«E»-*ABiLiTATE  TAXIWAY.  CONS7RuC’ 

r.:R\i  A  ROUNDS 

fi  / 

$23 850 

VAST*  R  PI  AN  STUDY 

table h 


AIRPORTS  GRANT-IN-AID  PROGRAM 

PROJECTS  PLACED  UNDER  GRANT  AGREEMENT  -  FISCAL  YEAR  1984 

i  OCA  riON  AND 
NAVA  O  AIRPORT 


ns*  :  *  ' -v. ' i-*' 


0  V  S‘'rR  '  >  0  R;T>  TEV.  A '  O  P  r 

CRASrl-CiRr-RESCljf  VH  C  L  L 

■J3  SfcOOVOOj  CONiTRLR  T  APRON.  TAX!V7Av3  AND ‘■'AS  tNGER 
SERVICE  STPv.CT  JRES 

.14  s:  0.  5  000  !.  *,$  ER'X'T  WASTE  WATER  PEA  !  WAIT  F  LAN T 

■  S  S’  aiiw.o."!  .AND  C(';R  NO'Sc  t'OWPAI  'SI.  0  v,  'NS’A'.  L 

*.>.):SE  tAPR'f  r  SOI.  :'IDcRO<>  'xVOtNf  tS 

Si  OU'J  TA'l  \y,-:l  .  :  ~t  .  ;  W  AY  >  E  '  A.  IN  ■  V.-  W  A  l  AND 

AC  c,!*sS  PC  A  0  ...HT  APRON,  DRAINAGE 

$:•«•<)  ooo  .A\'!  DP  •-LORVFV:  ANDCLEAK  JONS. 

(if  '.■■<;.(  '  TA.X-WA  AND  APRON  Aty.  lf!t 
•  •  A  "VO LA.. ,•  p vr NT  OBSTR'K  non 

» ■ 1  ■<  *  i r ; ^ '  ER'OSiON  O  r'i 1  i''OL 

•  >  \  ?>:  0.!4  Qv‘ .  A  *  A^ON  AND  OO.’ICN  Of  1  AX.  A  A  Y, 

Expand  '«o\.  DRA.nac-i 

M  !  >6 7  S00  -VIA 1  TER  P  A N  U  =  C'A  !  E 

S  '  "8.  ■'  #3  r-  r  H  A  P  1 »  T-  .  .N  'S  ;  ^  T  I  N 1  )  P 1 .'  N  .  ■  *  .  I  J 

~  .N7VA'  .-fin*  r<>  ■ 

S-V>.  V  :j  ■  .1. Jl i E  r.  ''.'I  /O  ;..  '  ’  N  Nl-  l-'l  ;\  i 

TAX  WATS"  '  :  '!•:  V:,r!0./f  ,.Vt  IYAR-A 

■  1  1  '  1  V  i  ■  ■■  .  :  . D  .‘OR  .  NS  O'. 

S'  I  '  •  •  ’.(  N  ,  iN‘. :  A  r.‘.  IWi>  ■ 

.  ..  •  1  .  •,•  ,  V  f.i  !  V.  : 


PROJECT  EE  fRAL 

NUMBER  f  IjNDS  DE  SCRIPTION  OF  WORK 


TABLE  II 


AIRPORTS  GRANT-IN-AID  PROGRAM 

PROJECTS  PLACED  UNDER  GRANT  AGREEMENT  -  FISCAL  YEAR  1984 

LOCATION  AND 

NAME  OF  AIRPORT 

PROJECT 

NUMBER 

FEDERAL 

FUNDS 

DESCRIPTION  OF  WORK 

CALIFORNIA 

(CONTINUED) 

NEEDLES 

NEEDLES 

(GENERAL  AVIATION) 

01 

$500,000 

SEALCOAT  runways  AND  TAXIWAYS 

OAKLAND  04 

METROPOLITAN  OAKLAND  INTERNATIONAL 

(PRIMARY) 

$429,741 

RECONSTRUCT  TAXIWAY  AND  DIKE,  LAND  FOR 

CLEAR  ZONES  AND  SAFETY  AREA 

(MULTI-YEAR  PROJECT  TOTAL  FEDERAL 

COMMITMENT  $  3,127,517) 

OCEANO 

OCEANO COUNTY 

(GENERAL  AVIATION) 

01 

$171,563 

OVERLAY  RUNWAY,  RECONSTRUCT  TAXIWAYS 

ONTARIO 

ONTAR'O  INTERNATIONAL  AIRPORT 

(PRIMARY) 

02 

$500,000 

MASTER  PLAN  STUDY  AND  NOISE 

COMPATIBILITY  PLAN  STUDY 

OROVILLE 

OROVILLE  MUNICIPAL 

(GENERAL  AVIATION) 

01 

$495,000 

OVERLAY  RUNWAY,  INSTALL  INSTRUMENT 

APPROACH  AID 

PALM  SPRINGS 

PALM  SPRINGS  municipal 

(PRIMARY) 

03 

$3,232,401 

INSTALL  EMERGENCY  AND  CRASH/EIRE/RESCUE 

RADIO  COMMUNICATION  SYSTEM;  INSTALL 
SECURITY  FENCING  AND  SECURITY  LIGHTING; 

CONSTRUCT  TAXIWAY;  LAND  FOR  DEVELOPMENT 

AND  NOISE  COMPATIBILITY 

PASO  ROBLES 

PASO  ROBLES  MUNICIPAL 

(GENERAL  AVIATION) 

02 

$657,650 

APPLY  POROUS  FRICTION  COURSE  ON  RUNWAY 

PETALUMA 

PETALUMA  MUNICIPAL  (NEW) 

(GENERAL  AVIATION) 

04 

$1,239,586 

CONSTRUCT  RUNWAY.  TAXIWAYS,  AND  APRON, 

INSTALL  RUNWAY  LIGHTING  SYSTEM,  INSTALL 

PERIMETER  FENCING 

REDD'NG 

R£  DD  NG  MJN  OPAL 

(PP'MARv) 

03 

$798,345 

EXPAND  AND  LIGHT  APRON 

04 

$1 18,669 

MASTERPLANSTUDY 

D  ALTQ 

°  A _  'Q  VbNlC.PAL  (M'RO  FIELD) 

01 

$563,836 

EXTEND  RUNWAY,  WIDEN  TAXIWAY, 

RECONSTRUCT  AND  EX  TEND  APRON 

TABIE  II 

AIRPORTS  GRANT-IN-AID  PROGRAM 

PROJECTS  PLACED  UNDER  GRANT  AGREEMENT  -  FISCAL  YEAR  1984 


LOCATION  AND 

NAME  OF  AIRPORT 

PROJECT 

NUMBER 

FEDERAL 

FUNDS 

DESCRIPTION  OE  WORK 

.  A  ..  ►  \  A  .( 

v '  \  ’  \  ► 

;v 

-  .  •  -s  ^ 

0r> 

S689.3  59 

_AND  •  <  >R  APPRO  AT  ii  PRO’  pi  T  ICON  AND 

DEVELOPMENT 

SAHAVeNi  *o 

SAC7AV;  N  :  O  -LXEC,  'IVE 

j;-;  ;  v  p  5 ' 

07 

SI, 000.000 

CONSTRUCT  TAXIWAYS  AND  APRON,  CONSTRUC 

HELIPAD  AND  HELICOPTER  AREA 

SACRAVr  VO 

SAC^A  VE  VC)  VE  rROPO-.jTAN 

PRIMARY) 

03 

SI. 01 9.794 

REHABILITATE  LIGHTING  SVSTEMS.  INSTALL 

ALTERNATE  PRIMARY  POWER  SOURCE, 

CONSTRUCT  TAXIWAY  AND  ACCESS  ROAD 

on 

S8 10.609 

REHABILITATE  apron 

SAN  O.tGO 

san  >hgo  ;nterna'ional 

03 

S642.267 

ACQUIRE  CRASH. FIRE'RESCUE  VEHiCLE  AND 

RAPID  INTERVENTION  VEHICLE 

san  - pav;  SCO 

S A N  *  R  A NC  SCO  N  ’ '  R N A T  0 N  A l 

i.?  v  A  ? * 

03 

S6.608.773 

RECONSTRUCT  AND  REALIGN  TAXIWAY;  INSTALL 

TAXIWAY  LIGHTING 

r  •  •  .  '«  r  .V  S AN  '  A  f. .  A p  A  f  (  ' '.  N  T  v 

03 

S900.000 

EXPAND  APRON  INCLUDING  ROAD  RELOCATION, 

DRAINAGE  UGH  TING,  and  fencing 

V\  jt  )S  = 

06 

$  .61  1 .786 

CONSTRUC  r  APRON  AND  TAXiWAY  INCL  JDiNG 

>A\  .OS-  V?  =  \A'  (V.A  DRAINAGE  AND  LIGHTING 

vao/  (VUIT-.YEAR  PROJECT  TOTAL  FEDERAL 

COMMITMENT  %  2.287  9S6) 

0  7  S7.096.77  7  LAND  r OR  NO'SE  f  O  VPA '  B  L i  T  Y . 

RF LOCAL  ON  ASSISTANCE.  OBSTRU  T 'ON 
REMOVAL 

“ft  StS.’OOuO  EXTfN0  ACCESS  ROAD 

09  S'6','80  NO:SE  C  OMRAT  Ricii  v  to  AN '>!'  DV 

EXPAND  APRON,  f  XIFND  'AXUVAY 
'Mi  :  I  ’  •  •'EAR  PRO  JE  i  !  T  <  ) T  A  S  I  !  Dt  RAl 
l  OVV1ITME  N  '  $  S  .198.1  V» 


10 


SJ  FOR  6S9 


TABLE  II 


AIRPORTS  GRANT-IN-AID  PROGRAM 

PROJECTS  PLACED  UNDER  GRANT  AGREEMENT  -  FISCAL  YEAR  1984 


LOCATION  AND 
NAME  OF  AIRPORT 


PROJECT  FEDERAL 
NUMBER  FUNDS 


DESCRIPTION  OF  WORK 


C  A  L  '  F  0  R  N  ;  A 


iCONTAUEO) 


SAN  ...J  S  OB'SPO 

>AN  .  S  OBISPO '  OUU  v 


03  $779,800  CONSTRUCT  TAXIWAYS  .NCLUDiNG  LIGHTING; 

CONSTRUCT  AND  :  IGF  T  APRON 


LAN  VAR-  N 

SOl’-'  county  arpt  oL  sag -a  Clara  county 
,  RE.  r  : 


$T. 220, 000  OVERLAY  RUNWAY,  DRAINAGE,  CONSTRUCT 

TAXIWAY  AND  APRON,  INSTALL  FENCING 


SAN  =.v  A  El 

\;  /<  -•  A  V  COI|  Af  8.  SAN  RAFtL 


$1 A0, 000  VASTER  PLANS!. ;DT 


SA\ ’A  VAR  A 


$228,934  OVERLAY  TAX:WAV  NS'  All  t  Ax  TVAy 

LiCi'iT  NG 

■  MLn  T.  y.-ap  L'RQjF  (.  '  '(''A,  •  ffifRA, 

COVVi-Vf N'  s  3 SB  89' 

$400,000  APPLY  POROUS  FRiCTiON  COURSE ,  CONSTRUCT 
Bl  AS'  PAD  CONSTR’Jf  T  APRON 


03  $798. c00  VASTER  PLAN  STUDY,  NCOSE  (  OVRAT'B  LlTv 

Pi  AN  STUDY 


SS67.000  RESURFACE  AND  LIGHT  RUNWAY  INSTALL 
'AXuVAv  LIGHTING,  APPLY  SEAlCOAT  ON 


$498,880  RECONSTRUCT  TAX. WAY  AND  APRONS 


l  M 

t  • 

L- ■. 

k." 

K' 


$►..;’  :88  EX'FND  PI.NW'A-  AND  'A X  WAY  .NClLJDAG 

.  CiHT;NG.  CONSTRUCT  tax. WAVS  AND  HOLDING 
APRON,  Nf  I. :  iDAG  ,  V<*:  NG  AST  ALL 
J  s  ...A:  A  P  P  R  ( j  A  (  H  AID,  EXPAND  APRON 
N'  ;d.NG  LIGHTING  NSTAi  L  SECU’Ri'y 
:  E  N(  AG.  I  AND  FOR  APPRO A<  Mf  S 


$  xsi..  i.ioo  app.  y  on»(,)ijs  i  «■(.  Tins  (  n  ,h'  ,(  to  runway. 
CONST  R.K.T  APRON,  INSTALL  SfC.'.R'Y 
‘LN<  SLi  Cf.’NSTRur  T  ACCESS  P('AD  i  AND  f  OP 
or  vEi  >  ipvfnt 
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AIRPORTS  GRANT-IN-AID  PROGRAM 

PROJECTS  PLACED  UNDER  GRANT  AGREEMENT  -  FISCAL  YEAR  1984 

LOCATION  AND 
NAME  OF  AIRPORT 

CAL  FORMA  (CONTINUED) 


WASCO  01  $310,469  RECONSTRUCT  RUNWAY  1 AXIWAYS  AND  APRON 

WASuO 

(GENERA.  AV  ATiON) 

WATSONVILLE  02  $40,440  MASTER  PLAN  UPDATE 

WA'SONVLLE  MuVCiP-V 
iG: NS  RAl  AY  A '-ON; 

03  $610  200  CONSTRUCT  TAXIWAVS,  OVERLAY  TAXIWAY, 

EXPAND  APRON;  INSTALL  VISUAL  APPROACH 
AlO 


r  O  .  O  0  A  D  O 


M2  $72,000  METROPOLITAN  SYSTEM  PLAN  STUDY 

DENVER  VE  'ROPOL'TAN  AREA  (CONTINUOUS) 

(System  plan; 

M3  $66,600  METROPOLITAN  SYSTEM  PLAN  STUDY 

(CONTINUOUS) 

S2  S’  15.200  S'ATE  S Y S r E M  P.  AN  UPDATE  (CONTINUOUS) 

S'A'E  Oe  CO  ,0*»J0 

■S'UfV  r.AN, 

DiN.tR  03  EX  ’  E  N[)  Pi  T;  .VAv  AND  APRON  (SITE 

CEN'ENN  Al  PREPARATION).  LAND  FOR  DEVELOPMtN  f 

'  R  F  I  :  a  ; 

s-  600.1110  :  and  I  OR  DtVE!  OPMENT.  EX  TEND  RUNWAY  AND 

-A/,  WAY  ; i N f  i . , J TJ i N Ci  LIGHTING  AND  NAVAIDS 
RfLOCA’  ON),  S  1  RE  NO  THE  N  RUNvVAY 

i  l  :  ,  0-  ||,I  NO  i  if  COMPA 1  'B'1  IMP1  AN  STUDY 

52  U  )i)  000  PAVE  A  XiWA  Y,  iNS  T  A!  I  RUNWAY  m,Hl  No 
SYSTEM  INO.UD'NG  RO  '  A’  iNLi  BE  Ac  or. 
i'ljHTED  WiNDCON1..  AND  ,15'iAl  AM'.-"','..  .. 

AIDS  DRAIN AGI 


PROJECT  FEDERAL 

NUMBER  FUNDS  DE SCPIPTION  OF  WORK 
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AIRPORTS  GRANT-IN-AID  PROGRAM 

PROJECTS  PLACED  UNDER  GRANT  AGREEMENT  -  FISCAL  YEAR  1984 


LOCATION  AND 

NAME  OF  AIRPORT 

PROJECT 

NUMBER 

FEDERAL 

FUNDS 

DESCRIPTION  OF  WORK 

OR  ADO 

■CO\>  V:OI 

Df  V-ER 

*-  - r  c  0 

03 

S  75  1 ,749 

DEN VER 

'.A. 

04 

S  10762.504 

C  ONS’P'.X  ’  \L  .'V  A  R  (  A«i.,0  ;  AL  l'T  / 

>  ,ra\c-o 

0  R A\(;0  .  A  p  A. " A  <\  ) 

,.\-v 

o: 

S930  7-4 

PA  V  ^  A\  ,)  .  '  • 4  1  1  A  >  nV  A  •  A  L  ;■  "  A  .\  v V  A  V 

Tip T.j A R ( ) ■  f. . 

{U-.V  Yr.APP.Ojrt'*  *(  .) '  A.  :  DM'A; 

covvy/h'  S  '  .VS  ’  4 ; 

r  Aij .  t 

CL  ...  \  ‘  ' 

02 

$850.1)00 

.  an:)  rOQ.  Or  .'f  .  •  *PYr  N  ’ 

9  3 

SI  700.000 

OONS'R  L  \L  •"/  RuVWA  ■' 

.  VA'O  \f  '  0\ 

P  P  !\/  A  P  V 

04 

>9'9.2  3  7 

RECONS  TRUE  1  R.iVWAV  AND  'AX! WAY  INCLUDING 

RE  Pi  ACL  ME  N  '  O'-  RUNWAY  1  IC>n?iNG  SYSTEM 

,M  u  YEApi'RO.fC!  TOTAL  FEDEPAl 

C.)MVlTf/f  N  '  S  '  569  21’ 

\f3A4  A'.  A  ■  r 

S  4  ?  0  .'0  ,i 

AN')  M  ) »<  oi  ;i  t  0:'T  %  \  ;  ;NS  i  A  ylSt-A 

A  '-pPOAv  h  A  : )  ft;  r.>  P.  .  IV.  V  A  v  t\!  ( .)  i  i )  f  N  TIL  r.  R 

A  F*  ’  \ 

•  •  .  V-«  V.>\ 

.  i  1 

SSOO.oOO 

■  iS '  7-  1  SU  vJRir  '  JEM  IV)  CONS  I R  K.  1 

tabu  h 


AIRPORTS  GRANT-IN-AID  PROGRAM 

PROJECTS  PLACED  UNDER  GRANT  AGREEMENT  -  FISCAL  YEAR  1984 

LOCATION  AND 
NAME  OF  AIRPORT 

i.O«L'U  ;COV  NoF.D! 

02  S618.000  EXTEND  RoNVI/A*  AND  taxiWAY 


“■It  0’  S72.909  MASTE3  3l  AN  S  ’1  IDT 


PROJECT  FEDERAL 

NUMBER  FUNDS  DESCRIPTION  OF  WORK 


A*:  OE  COWF  CrC 1 

*  s  ’  l  v  plan; 


v\R  »v 

V.?  .  Of  N’JN  C  FA. 
:  V.»A_  AV  AT.Q'Ji 


'O'GN 

!0'0\  NEW  .ON DON 
■■ ,  \i  ,\p  * 


SI  $2  ■  7  6t>5  STATE  SYSTEM  PI  ANS'i  0* 


OS  $337,500  REHASH  OATF  RUINWA'  AND  TAXIWAY 

L'ljh  !  NO .  CONS'RL'CT  E:  ECTRiCAL  VAULT, 
NS  TALL  v'iSLAi.  APPROACH  AIDS 

03  S80'  .000  CONSTR...CT  '«  VVAV 


0A  $39,000  MAS  ter  plan  STUDY  (ENVIRONMENTAL  iVPACT 

j  1  A' :  VENT  i 

01  $131,990  VASTER  PI.  AN  STUDY 

\  P  j  P  p  A  \  A  ■  ■'  ) 

:  .  ;  p 


)■  ' 


V.;\.r  PAL 


01  $682,200  REHABILITATE  ANDilyHT  RUNWAY.  iNSTA  i 

FENCING.  LAND  FOR  APPROACHES 


$90-.  800  CONSTRi  CT  ANi'  .  .<-nr  "Ax!  WAY  Ri  CONSIRUC 
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AIRPORTS  GRANT-IN-AID  PROGRAM 

PROJECTS  PLACED  UNDER  GRANT  AGREEMENT  -  FISCAL  YEAR  1 984 


LOCATION  AND 
NAVE  Of  AIRPORT 


PROJECT  FEDERAL 
NUMBER  FUNDS 


DESCRIPTION  OF  WORK 


.1  \  NEC’  v 


(CON '  Nut D! 


'.V  VAN  ’  C 
W ND-AV 


I  u  E  N  t  RA  l  A  V  A  '  ON; 


W  NDSOR  LOO-  S 
BRADLEY  INTERNATIONA*. 


01  $78,300  INSTALL  FENCING 


03  $1,532,631  CONSTRUC  f  ACCESS  ROAD 


(MULTI-YEAR  PROJECT  TOTAL  FEDERAL 
COMMiTMENT  $  3,577  500) 


D  -  .  A  A'  A  R  E 


04  $303,000  CONSTRUCT  TAXIWAY 


05  $1,125,000  Overlay  AND  LIGHT  RUNWAY,  instau 

'AXIWAY  SIGNS,  RECONSTRUCT  T  Ax  I  ways 


VDD_ETOWN 

SlWT  A’RPORT 

t  «ES  PR'VA'E 


A  .,V  \U  ’  ON 


GREATER  AilV  NG'ON  NEW  CAS’lE  CO.jNTY 
XOVMERC.AL  SERVICE) 


$1  .544,400  REHABILITATE  RUNWAY  TAXlWAY  AND  APRON 
EXPAND  APRON,  LAND  cOR  DEVELOPMENT 


S 544,050  EXTENDANDLIGHT  TAXIWAY 


">  1  S  ’  OF  C  O  L  MBA 


A  4'...  NO  TON 

V'  ’■.VP',  an: 


$270,000  METROPOLITAN  SYSTEM  PLAN  UPDATE 
(CONTINUOUS) 


$225,000  METROPOLTANSYSTEMP-AN  JPDA’E 
(CONT'NUOUS  ■  year  5) 


SLUM  000  5>S-fV  p,.anst  ;Dv 


'  Am  t 


AIRPORTS  GRANT-IN-AID  PROGRAM 

PROJECTS  PLACED  UNDER  GRANT  AGREEMENT  -  FISCAL  YEAR  1984 


t-OCATiON  AND 
NA<VE  Of  AIRPORT 


PROJECT  FEDERAL 
NUM8ER  FUNDS 


DESCRIPTION  OF  WORK 


SS3,'  000 


•,  •  p.  o :  a-  ron  >'  no  ’  a  ■  /.  a 


S’  0  '}  ’A/  CONS’ R  J<  -  APRON  AND  ACCESS  WAV  inyAo 

VIS'  Al  APT  A  (>,  A  rj  ,  A>JO  fqr 

•:o.  ..opm' \r 


S>:M'  A  96  (  ONS  ■  Q,A. :  APRON  CoNS'PUC  '  SVJ..  REV.C'.Ai 


vy.  •"  V  E  V  S’QRAGF  S'vLO  NO 


S’  y'StjSA  i  o  S'-’. '  i  >'  .VAT  C  ONS  '  0  ~  C  I  A  ■  0  O N  S  A 1 .  ' 
x\x  S'-  F  I’Rff’A-ftiV  .1 ('  ONS  '  v  ■ 

Api.'  oi  an:  •  •axivyays  'jf  s  on  u\i  v< 


CDNS’P  ■<  1  A ' .  O  .  OH'  ’Ax  VVAV  CONSTRUCT 
APRON  AND  ACCESS  WAV  CONS 'PUT  !  APRON 
r  . - c, ;  i  cOVpi  f  1  F  S  ' O  -,tJl  -V,  "A  '  '  r; 

’■  i.  j:j  3-  c.'ju i>  apron; 

I  yf.ap  PROOF  1  'O' FEDERAL 


Si  c.m>  cons’Roi 


S  *  ' 1  F  Sh.1 
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LOCATION  AND 
NAME  OF  AIRPORT 


AIRPORTS  GRANT-IN-AID  PROGRAM 

PROJECTS  PLACED  UNDER  GRANT  AGREEMENT  -  FISCAL  YEAR  1984 

PROJECT  FEDERAL 

NUM8ER  FUNDS  DESCRIPTION  OF  WORK 


G  >\ 


>396 


S  '  SO.OOO  ■■■>>*.)■  . ; 


S’  ntVOVf  ’’R . .  (  O  \  R C  (  )  \  'i "  i  .  C  VY  GF  \ 

A "  ,  j  .  G  H  "  A  *  A  '  ! . ' '  \  S  *  R  . .  C  T  A  X  v’v  A  v 
ACO-.  P£  •>\C  /.  ;  VO  /  A .  .  aw<' 


S9-.S00  VAS  T  -  R  A\  S*  "w 


SSGSOu  S '  A ’  l  VG’;  V  y.A\  W  )  y 


Si”  5  V  VGA..  -tGGGG 


S‘*tvJ00  GST  A.  c  W.A;.  A  ">S 


’  i  :  )>'■  G  Vl.lv •  OH>  ■  P  -  e  )V,  f  <  v  \0  AND  :  OC  AV 


( 


TABLE  II 

AIRPORTS  GRANT-IN-AID  PROGRAM 

PROJECTS  PLACED  UNDER  GRANT  AGREEMENT  -  FISCAL  YEAR  1984 

LOCATION  A  NO 
NAME  OF  AIRPORT 


PROJECT  FEDERAL 

NUMBER  FUNDS  DESCRIPTION  OF  WORK 


$8' 


v  \  V\  A  r  '  !\C: 


S  V  ooo 


f  ORu  ~  S  0 


V  \  L  3  A 


54:3100 


OVi.Ri.AV  "  v.  YvVA 
•  “Si  S  T  A. ..  I  R  l.  N  W  A  r 
A-*>PROA'  •’  A:  .)> 
APPRO  ACmES 


A\J  .  '> 


.  a  o  r  T  y 

?  V  A  R  v  1 


sn  3.000  vo>‘V 


S  3  7  F  :  O  n  s  vr  p.  A  v  YY<  .V  A  >  S  .  A '  j  O  :  <  j  R  A  r  *  •  ><'  ..)  * 


'  L  . 

'  CARM:  _  V  ,  \  f  *•  A 

■r%? RAu  aw  a:  ov 


*•:*  \  v...-n  c  pa.. 

, 1  j  E  \  t  R  A ;  An,  A  '  OY 


$ <144  6SA 


SR.'  800 


VAS  '  •  lJ  A\  s  '  ;Dv 
.  A  VO  ’O 


AX 
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AIRPORTS  GRANT-IN-AID  PROGRAM 

PROJECTS  PLACED  UNDER  GRANT  AGREEMENT  -  FISCAL  YEAR  1984 

I  OCATION  AND 

NAME  OF  AIRPORT 


PROJECT  FEDERAL 

NUMBER  FUNDS  DE  SCRIPTION  OF  WORK 


' :  3  SF.7S  rs  RE-ABiL  7AFE  RUNWAY  AND  TAXlWAY;  APPLY 

'AO HOLS  F  RIC  T  lON  COURSE 


"1  S492.500  GROOVE  RUNWAY,  REHABILITATE  RUNWAY 

JGhF'NG,  LAND  FOP  DEVELOPMENT, 

R‘  -AS  L  >  ”  A  T  E  BEACON 

'V  S2  34.000  OVERLAY  RuNWAV 


S'  -T>1  BBS  (.ONS'R'  C  t  and  ,  Rl.NWAV  AND  TAXIWA vs 


S  '  90  A4?  .  AND  FOR  •)»  !  i.)PVF  N*  AND  APPROACHES 

V)  •  000  Ri  (  ONS'R  II  -  AND  ovf  R[  AY  RiWWAY  TAX  WAY 

AND  APRON  P.  At  r  RijNWA  v  .  Gh  TS 

NS’A  TAx  I  >,  t:t*  S  P  t  *1  A  B  ,  'Alt 

A  u: .  )..■ '  m  A(  1  ’Nx 

SB'  )0'j  f  '<  •  B  ■ , ,%  A  v  AND  'Ax  wav  ghtS 

NS  A  ,  .  \  A  A.  PR-'iAC  ••  A  OS 


02  S3  '0  Bi.l"  “Tt,  Nj'b  '  ’  AND  ,  ■ ,  t  a.  A  v  R:  NWA *  *A.x  WAV 

X.I  AND  AARON 


S'  HU  'JtT  1  ■ .  ■  R.  A  •  ■  A  <  A  v 


lA  A  AO  At  •••  S 


TABLE  II 


AIRPORTS  GRANT-IN-AID  PROGRAM 

PROJECTS  PLACED  UNDER  GRANT  AGREEMENT  -  FISCAL  YEAR  1984 


LOCATION  AND 

PROJECT 

FEDERAL 

NAME  Of  AIRPORT 

NUMBER 

FUNDS 

DESCRIPTION  OF  WORK 

r_- 

P 


l 

i 

I 


K. 

► 

► 

► 


I V 

0 


K 


i 


« 


« 


. .  \  o  $ 


(CONTINUED) 


2,  _  ’ 

C  C  Vt  VOR  Au 


A. 

A  „  R Q R A  V  N 

CA-BOV^A;  £ 

vi  '~E°\  NO  $  AiPPOR1 

<:owr 3r  se»v-ce> 

L-  \  '  -  A_  A 

;•  \  ’  =  A.  A  v  \  C  dAl 
G  =  \E*A_  AViA^-ON) 


>AV^A  G\  GRBANA 
.  \  VERS  'v  OF  ILLINO'S-WLlARD 
--R  VAyv) 


02  $927,000  RECONSTRUCT  AV>ov?RlAY  RuNWAY,  i  AND  FOR 

DF'vfciO-'Vf  N  ’  AN  J  APJRi  )AL  »•{  S 


03  $64,080  NO'SE  COVPA'  B-i  T>  r. 

•  50) 


.  AN  \  ’  '/  /  T  '.«  > 


03  $684,900  VASTER  PLAN  ...^DA’:'  < /Vr  :C  A  <  RUN  7/ A  ($  AND 

TAXIWAV$  INS’A....  TAX  WAV  X  f:\S 


03  $360,000  APPiY  POROUS  FRlC.  NON  COURSE  LAND  K)R 

DEVELOPVEN7 


O'  $173700  OVERLAY  TAXiWA  'S  AND  APRON 


03  $6li. S54  WIDEN  TAXIWAv  EXPAND  APRON,  INSTALL 

APRON  Liters.  VASTER  PLAN  UPDATE 


CA'iO 


04  $'1.043  970  CONSTR  JCT  AND  7GM  RUNWAY  AND  "AX  WAYS, 


'■-<  CAOO  VO'.VAV 


MPROVt  DRANAGf  .  AND  FOR  Ol  VElOPVENT 


’  C AGO 

'  ••  C  AGO  O  •iA?i  N  ’  .. 
P  P  */  A  3  v  ; 


03  $2,217,225  CONS'R  t'SECOR  >Y  FACILITIES.  ACQU  «C 

SNOW  RL VOVA.  EO'j  PVENT 


M  $192  000  SOUNDPRC'OE  V'l.AGE  Of  SCmIL^ERPARK 

SO-OO  .  fO«  NOISE  COMPATIBILITY 

N2  $507,745  ',<>•  ••(.A  y  iv.jf  Of  S  PLAINES  SCHOOL 

; ( ;R  V .VISE  COVPA-'B  i  '  v 

N  3  $492  880  ■■>')'..  NDf-wOi  v  .  AGE  a  BENSt  M«Ul  t  5L><00! 

K.iR  NOiSf  i'  i  _>VP  A  'PI  i  i 


(  l  $K  '  .  (.1  I  K  it)  A(  (.1 


-  R  ;  .  v  i  ,.vj(  .)  AlPPORt  (I  -A$f 
>  •••  3.  T'v  (•>  ANS'UD’'  (PAR* 

-I  Vi  'Ll  <  IHS'P  I  '  '  7. 
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AIRPORTS  GRANT-IN-AID  PROGRAM 

PROJECTS  PLACED  UNDER  GRANT  AGREEMENT  -  FISCAL  YEAR  1984 


LOCATION  AND 

NAME  OF  AIRPORT 

PROJECT 

NUMBER 

FEDERAL 

FUNDS 

DESCRIPTION  OF  WORK 

OAHO  (CONTINUED) 

GRANGE  VlLLE 

OAhO COUNTY 

(GtNERAL  AVIATION) 

02 

S75.000 

LAND  FOR  DEVELOPMENT  AND  CLEAR  ZONES 

HAILEY 

FR'EOMAN  MEMORIAL 

(COMMERCIAL  SERViCE) 

04 

$106,  *02 

MASTER  PLAN  STUDY  INCLUDING  PART  150 

NOISE  COMPATIBILITY  STUDY 

05 

$404,297 

WIDEN  TAXIWAYS,  RECONSTRUCT  APRON. 

ACQUIRE  SNOW  REMOVAL  EQUIPMENT 

.JAmQ  falls 

iDAhO  FA^lS  MLIVOPAL  AIRPORT 

(PRIMARY) 

O' 

$559,500 

LAND  FOR  APPROACHES,  RELOCATION 

ASSISTANCE  CONSTRUCT  APRON  AND 

TAXIWAYS;  ACQUIRE  SNOW  REMOVAL 

EQUIPMENT,  FENCING,  INSTALL  UTILITIES 

LEWIS’!  ON 

lEWISTON-NEZ  PERCE  COUNTY 

(COMMERCIAL  SERVICE) 

03 

$420,000 

SEALCOAT  RUNWAY  AND  TAXIWAY,  RECONSTRUCT 

TAXIWAYS  AND  APRON.  CONSTRUCT  APRON; 

INSTALL  SAFETY  FENCING 

NAMPA 

NAMPA  MUNlCiPAu 

(GENERAL  AVIATION) 

02 

$67,500 

LAND  FOR  APPROACH  PROTECTION,  RELOCATION 

ASSISTANCE 

PARS 

BEAR  L AK  E COUNTY 

(GENERAL  AViAOON) 

01 

$585,513 

MASTER  PLAN  UPDATE,  RECONSTRUCT  RUNWAY, 
TAXIWAYS.  AND  APRON,  LAND  FOR  APPROACHES 

POCATELLO 

pocatelLO  municipal 

'pr-MARYi 

02 

$482,400 

SEALCOAT  TAXIWAYS  AND  APRON; 

REHABILITATE  ACCESS  WAY  AND  SERV  (  E 

ROADS 

r  TV  \  rA.L; 

(  ”v  CO'.>N'v  A  RPQR" 

:T07 VFRC  Al  CE) 

02 

$475,720 

LAND  FOR  APPROACH.  RELOCATION 

ASSISTANCE.  SEALCOAT  RUNWAY;  ACQUIRE 

CRASH  Fire  RESCUE  VEHICLE  AND  PROX  M!TV 

SUITS 

N  O  S 

SI 

$54,000 

j  ’  A  ’  f  SYSTEM  l>[  A  N  i;P[.)A  T  f 

TABLE  II 


AIRPORTS  GRANT-IN-AID  PROGRAM 

PROJECTS  PLACED  UNDER  GRANT  AGREEMENT  -  FISCAL  YEAR  1984 


LOCATION  AND 

PROJECT 

FEDERAL 

NAME  OF  AIRPORT 

NUMBER 

FUNDS 

DESCRIPTION  OF  WORK 

CONVNUED) 


SA  , 

SA.AV.A-  \  SRNATQNAL 


‘.--A.  A,  A’  GY: 


02  $796,877  CONSTRUO"  TERMINAL  ACCESS  ROAD 


09  *  $548  784  CLEAR  AMD  GRUB  CLEAR  ZONE;  INSTALL 

SECURITY  FENCING;  STRENGTHEN  CARGO 
APRON;  RECONSTRUCT  PORTION  OF  APRON 
(MULTI-YEAR  PROJECT  TOTAL  FEDERAL 
COMMITMENT  $  1,598,199) 

01  $369  877  REHABILITATE  RUNWAY 


ON  A  . 


03  $570,026  LAND  FOR  DEVELOPMENT 

(MULTI-YEAR  PROJECT  TOTAL  FEDERAL 
COMMITMENT  $  2.155.600) 


Si  $125  028  STATEStSTEMPlANUPDAIE 


03  $2,226  042  STRENGTHEN  RUNWA'  APPLY  POROUS  FRICTION 

COURSE,  CONSTRuC  T  RUNWAY  BLAST  PADS, 
REHABILITATE  TAXIWAY  AND  TAXIWAY 
SHOULDERS,  MODIFY  ARRESTING  BARRIER, 
CONSTRUCT  SERV'Ct.  ROAD  RELOCATE 
EMERGENCY  GENERA’OR 

02  $’24  240  CONSTRUCT  TAXiWAY  AND  APRON.  INS’/G.. 

’AX  I  A/ AY  RE  TROPE  E^LT  TOR} 


AND  '  OR  Df  v  E  l  O1  ME  N 1  AND  C  -  f  AH  ZONE  5 


$  '94  022 


TABLE  li 


AIRPORTS  GRANT-IN-AID  PROGRAM 

PROJECTS  PLACED  UNDER  GRANT  AGREEMENT  -  FISCAL  YEAR  1984 

LOCATION  AND 
N,  VE  Oc  AIRPORT 


PROJECT  FEDERAL 

NUMBER  FUNDS  DESCRIPTION  OF  WORK 


U  .  !>) 


SEOO  357  CONSTRUCT  AND  LIGHT  TAXIWAYS,  EXPAND 
AFRON 


(  74  VASTER  PLAN  °DA rC 


>."15  '170 


vV.JFN  R..VAA-  CONSTRUE"  NW/'/'  INS 
^  A  S !  ■"  ,'Pu(  ’  ON  l'Oh'S  AND  RAO  v 
i  'N'ROlS 


■IM  444 


i  ONS'J  .(  rA\.,\AvS  AND  ACCESS  ROND 
.-A-’F  ’  E  -OP  Ot'JbPA.  A..  IAT  .  JN  ARE  n 

V  .  .  '  i  AW  P"Ti.  C  r  TO  '  AL  t  F  DC  PAi 
•  OW  TV:  V  i  *1  j9  850' 


.’ROC  ' 


ACE  R'.JNv 


>•>.•  •  H  VAS'rR  P.  A  ,  AND  E  N  ORONVU  N  '  A  L  .»SS:  S'-Vlt-Nl 


VfW-  OBS*W  ’  ON  •  A  Vi  R  i  A  v  AND 
-.4.  A  '  t  A  NS  ('NS  O  :'l  NO’-..  N  (>■  NO  .A' 


TABlE  II 

AIRPORTS  GRANT-IN-AID  PROGRAM 

PROJECTS  PLACED  UNDER  GRANT  AGREEMENT  -  FISCAL  YEAR  1984 

:P  CANON  AND  PROJECT  FEDERAL 

NjML  Of  A.RPORT  NUMBER  FUNDS  DESCRIPTION  OF  WORK 

,1.0:. :  o< 


02  S 60.000  PREPARE  PLANS  AND  SPECIFICATIONS  FOR 

T A X  WAV  CONSTRUCTION  AND  LiGHTING  OF 
RUNWAYS  AND  TAXIWAYS 

02  SI.S5S.096  CONSTRuCT  REhABILITATE  DRAINAGE 


$36,000  MASTER  Pi_AN  STUDY 


03  S829  345  OVERLAY  AND  GROOVE  RUNWAY 


0'  $44,000  MASTER  PLAN  UPDATE 


$32.0 1  '  METROPOLITAN  SYSTEM  PLAN  (CONTINUOUS) 


$21  2,265  STRENGTHEN  APRON.  OVERLAY  TAX'WAY 


03  $  '  i  ,864  3  70  iVXND  FOR  NOISE  COMPATIBILITY  RELOCATION 

ASSISTANCE 


$•  SrRFNG1htN  RUNWAY.  TAXIWAYS  AND  ACCESS 

ROADS,  OVERLAY  APRONS,  EXPAND  APRON, 
■NSrALL  FENCING  (PtRlMHER)  and  eilast 
MM  E 

■.Ml  I.  T I  -  v  E  A  R  PROjf  CT  TOTAL  FEDERAv 
T IV tlC  $  1.692.4  3  7) 


TABLE  II 


AIRPORTS  GRANT-IN-AID  PROGRAM 

PROJECTS  PLACED  UNDER  GRANT  AGREEMENT  -  FISCAL  YEAR  1 934 

LOCATION  AND  PROJECT  FEDERAL 

NAME  OF  AIRPORT  NUMBER  FUNDS  DESCRIPTION  OF  WORK 

Fi.OR.OA  (CONTINUED) 


SARASOTA 

S^RASO  r  A-BRADENT ON 

VPR  VARY' 

04 

$1,893,179 

RcHA6  f.iT  ATF  crp  Vf  Mia  F  s  LADD  >  "■» 

Oi  VF-.OPVE  N\  RaOTAlf  :f/,  .  .  • 

IMPROVE  DRAINAGE 

05 

$28  474 

MASTER  *l.AN  i  pda  ■  i 

St  BR:  NG 

SEBR'NG  AIRPQKT  AND  INDUSTRIAL  PARK 

(GENERAL  AVIATION) 

0' 

S4S  000 

VAS  T :  ~  R.  AD  .  p  >  \  '  : 

ST  PE  ’  E RSBL/RG 

A.RE  R  7  WH'”tO 

RE.  EVE0) 

0-. 

S67  SOO 

VIA1  ’  f  AN  i  PA’; 

S'  °t 'ERS3URG 

S'  PE'ERSBURG  ClEARWATPR  iNTE 

,  PR.  vary; 

03 

S 1 4 7  524 

rERM'NA;  BLDG  V-ROvt  V: '."A 

°l  AN  UPDATE 

JMULTI  YEAR  PROJECT  tOtAI  °,V: 

COMMITMENT  s  306. SS8) 

04 

5948  000 

CONSTRuCTW'DEN'OVERlAV  tAX  WAYS 

NS TAL  .  ’AXIWA-T  LIGHTING 

'  A.  >SF  - 

-a.  a-.a>si  f  v ■ . \  <::  pa. 

■V 

52  042  024 

MAS’ER  PLAN  UPDATE,  NOISE  COMP  A  NR 

plan  studv,  overlay  runway  lLnc  ' 

-AXIWAY,  VISUAL  APPROACH  AID  AND 

A'RF IF l  D  LlGH  TiNG  CONTROL  PAN:  L  n  c 

T *. X I vV A v  Gi. 'DANCE  S  C.i N S 

'V 

54  2  '  ’  '998 

RKCONSTHi  C  f  TAX  WAV,  t‘<  >  V,  '  •  '  •' 

...AND  ;-.yP  APPRO f\(  h  AND  "AD '  *D 

5179  50; 

V  A  S  ’  L  J  >■  nr.  v  -  . 

vlu  .  -  .'A1  A\ 

*  •  D  Sj A  *  A  D  ;  A 

<  o\s  ■ 

$  ‘  *  l.  "  '  VA*--  ‘  F  •"  ad 

.  (••  T  D<;.  ‘ j S ' A i 


TABIC  II 

AIRPORTS  GRANT-IN-AID  PROGRAM 

PROJECTS  PLACED  UNDER  GRANT  AGREEMENT  -  FISCAL  YEAR  1984 


L  OCATION  AND 

NAME  Of  AIRPOR7 

PROJECT 

NUMBER 

FEDERAL 

FUNDS 

DESCRIPTION  Of  WORK 

■->  DA 

XONTINUED) 

0-\  A\DO  r  XtC  T  7 1 

^El!EVE^) 

04 

Sin  ooo 

n/IASrER  PLAN  STUDY,  RECONSTRUC  '  'REALIGN 

TAVWAYB  AMD  CONSTRUCT  RECUNSTKjO 

APRONS  (DtSlG  3  ONLY) 

ORLANDO 

G-LANDO  «Nr=R\A'  ON  A. 

i  ^  P  V  A  P  /  > 

OS 

S43.43; 

UFOAif  NO'SE  COMPATIBluT  Y  1AIMO  USE 

06 

S'  314.000 

ACQUIRE  CFR  EQUIPMENT  SECURITY  VEmIClE S 

AND  EQUIPMENT  NSTAlL  SECURITY 

FENCING.  CONSTRUCT  TAXiWAY  AnO 

SAFE  JV  SECU-RU  v  MAINTENANCE  BUiLDiNG; 

INSTALL  taxiway  AND  ACCESS  ROAD  LIGHTING 

AND  ROTATING  BEACON.  REHABILITATE’ 

E.EOR'CAl  DUCTS  AND  MANHOLES 

?  A  L  A  "  A 

•  A  v  w  A  R  <  1 N 

:C*c  \erai  on; 

02 

saq  son 

U°DArE  VASTER  K.A\i 

:>ANAVA  C  Tv 

-ANAVAC  Tv  9AV  COUNTY 

,33  VAR  ' 

03 

S 1 53. 345 

•  NST  A. .  t^xiWA  Y  AND  APRON  .  IGMTiNG 

Liij. DANCE  SIGNSANO  EMERGENCY  GtNr  RAIOK 

£  XPANO  -  i.ECTRiCAi 

Rf  \ SACO.. A 

‘:r  \  SA:0.  A  RLU  ON  A 

.  c  P !  V  A  »  V  ; 

o:j 

$499,120 

.AND  FOR  -BANS'  'ON  /ONE  i’»  :T;<  NUN 

R  E  R  D  / 

Pc  RR  ',-“0,.E  v 

«Gf.NEPAt  AV  ALON) 

01 

S' 57.’5 

VAST  LK  J,IAS  •  P > A. 1  * 

'•>'  .NrA  (.OPDA 

O’AP-  0"’E  CO'JN’  v 

''VVf  RC:A!.  Sry  >  f  :  . 

02 

S.  '  8  H;>f 

■  \  ’  r  r . !  *  A  V  •  '  i-  •  A  •  .  • 

-POs  V 

" 

s;.-i  V- ■ 

v  i  ;  .  ,;i  , 

TABLE  II 


AIRPORTS  GRANT-IN-AID  PROGRAM 

PROJECTS  PLACED  UNDER  GRANT  AGREEMENT  -  FISCAL  YEAR  1984 


LOCATION  AND 
NAME  OF  AIRPORT 


PROJECT  FEDERAL 
NUMBER  FUNDS 


DESCRIPTION  OF  WORK 


(CONTINUED) 


.EESBi.RG  Mu  NIC  PAL 
(GENERA1.  AVIATION) 


SUWANNEE  COUNTv 
(GENERAL  AVIATION) 


MARA'HON 

MARA'hON  6RT  SIR" 
(L  OWE  RC ' A.  SERVICE' 


ME.BC.  RNE 

MELBOURNE  REG  ONAl  A'FFORT 

(PRIMARY; 


MIAMI  INTERNATIONAL 
(BRiMARy) 


02  $216,000  CONSTRUCT  AND  LIGHT  TAXIWAV,  LIGHTING 

VAULT  EXPAND 


$27,304  PREPARE  ENVIRONMENTAL  ASSESSMENT  FOR 
RUNWAY  EXTENSION 


S 40,000  MASTER  PLAN  UPDATE 


02  $784,792  WIDEN/EXTEND  RUNWAY;  CONSTRUCT  EXTENDED 

RUNWAY  SAFETY  AREA  AND  TAXIWAYS,  INSTALL 
RUNWAY  AND  TAXIWAY  LIGHTING 
(MULTI-YEAR  PROJECT  TOTAL  FEDERAL 
COMMITMENT  $  1,006,600) 

03  $90,000  MASTER  PLAN  STUDY 

05  $8,395,622  CONSTRUCT  BY  PASS  TAXIWAY  SYSTEM  AND 

CARGO  ACCESS  VEHICLE  TUNNEL,  INSTALL 
TAXIWAY  LIGHTING 

(MULTI-YEAR  PROJECT  TOTALFEDERAl 
COMMITMENT  $  9  033  746) 

06  S',180  000  CONSTRUCT  AND  LIGHT  HELIPORT  (STAGE  1) 

AND  ASSOCIATED  SAFETY  NET  EMERGENCY 
EX- TS  AND  FIRE  PROTECTION  SYSTEM 

03  $509  200  CONS'RUCT  TAX  WAY.  HEtlPORT  AND  APRON 


0  3  i > S '  '  3  S 


')•  S'F-'i  <  I  '  A  ■  ft.v  A*.">  S- RVICt  ROAD. 
•>':RAD(  :ACWA"  uiuAMt  Sh»NS>SUM 


.  AW  -P(  ,).l  ;  '  ’(  )  ’  A.  I  i  [>'  l-’A; 


I:.,-  jr-s'l.-  I  '  AP-'-.i‘iA'.;i  UVS 


TABLl  I! 


AIRPORTS  GRANT-IN-AID  PROGRAM 

PROJECTS  PLACED  UNDER  GRANT  AGREEMENT  -  FISCAL  YEAR  1984 

1  OCA  n-ON  ANi.1 
NAME  Of  AIRPORT 


PROJECT  FEDERAL 

NUMBER  FUNDS  DESCRIPTION  OF  WORK 


$  '88.000  OVER.  .\v  AND  GROOVE  RUNWAY.  OVtRLA  1 
'  A  V  W  A  v  AND  APRON  (DESIGN  ON!  Y1 

O'  SC  '  7  '9  7  RECONSTRUCT  AND  SFAi  JOINTS  ON  RUNWAY 

s:5..’-c  MASTER  PLAN  UDATE 

o’  SC6  80A  MASTER  P-AN  STuDv 

O'  S2 4.0S3  MASTER  PLAN  STUDY 


O'  S6'2,S’9  EXPAND  AND  LIGHT  APRON;  RELOCATE  ACCESS 

ROAD 

0 SA'R.Aij'j  AGO  JiRt  C.FR  VErt'Ci  tS.  -  O'.  PMENT  AND 
PPOX  M  T>  S-.'ITS 

IT?  $•  i)49  •>/*  MA.'tRP  AN  R'.iA'i  LONS'P'  C  I  AND  I  G-1  " 

'AX  A-S  !  P(  PARE  P.ANSAND 
if''  •  .  (  A  '  Ci\N  •  :  IP  PS. _)•>■  '  AX  1  A/A  f 

i  t  i  v> '  ■■  ■(  '  r. 

( '  S  S'  hAf-Ei'6  '.0>NS'R  '  ’  S'."  ' r  "V  U  A .  s  DNG 

v  .  -  a  a  i  •  •  oa.  ■  pa. 

, ,  ,■/■/  * V; .". 1  s  ;  !->;<■'. 'si 

•sf  j.:  ’i.  O'iii  ''i’.s'p  i  '  ■  -  ’i-’Vf.A,  A i 


TABLE  II 


AIRPORTS  GRANT-IN-AID  PROGRAM 

PROJECTS  PLACED  UNDER  GRANT  AGREEMENT  -  FISCAL  YEAR  1984 

LOCATION  AND 
NAME  OF  AIRPORT 

D  ’  A  N  -  iCON'  WD’ 

03  $94  356  MOD  FY  'ERM.NAl  6  .'lD’NG 

04  $45  000  REhAB  I  TATE  R^NAAY  AND  'AXiAAy  L  Oh"  • 

0$  $3  "0  008  EXPAND  APRON 

03  $103  500  REHABILITATE  RUNWAY  AND  'AXA  AY- 

LIGHTING;  INSTALL  v-SUAL  APPROACH  A  DS 

v  $522  000  EXTEND  TAXIWAY 

03  $1/6  393  IMPROVE  TERMlNA.  3'U  LO  NG;  VP"tiO 

T  I  ‘ '  ■  DR  AiN AG  t 

O’  $810,000  OVERLAY  R  JNWA'* 


PROJECT  FEDERAL 

NUMBER  FUNDS  DESCRIPTION  OF  WORK 


03  $612,403  ACOLmRE  CRASH  FIRE  RESCUE  VE-ICI.E 

OVERLAY  RUNWAY  AND  'AX  -  A  A  v  CONSTRuC 
SAND  STORAGE  BUILDING  REiOCA’E  ACCESS 
WAY 

(MULTI  VEAR  PROJEC  T  O T  A  L  £  f  D  E  R  A  _ 
COMMITMENTS  806  S00) 

02  $239  000  REHAB '.  DATE  RUNWAY  I  G- -NC.  'VPROVt 

dra.nage 


$  5  '.  1 5  .'  S  'AT  a  v ' .  I  ■  M  s Ns'1  1 1 


■  ;  on 


TABLE  II 


AIRPORTS  GRANT-IN-AID  PROGRAM 

PROJECTS  PLACED  UNDER  GRANT  AGREEMENT  -  FISCAL  YEAR  1984 


LOCATION  AND 
NAME  OF  AIRPORT 


PROJECT  FEDERAL 
NUMBER  FUNDS 


DESCRIPTION  OF  WORK 


•VV--\  A  >ERV  (.• 


(CONTINUED) 


03  S'. 045, 734  LANDFOR  DEVfc.CVMrNT.  NS  I  wu  FENCNG 


02  $26,325  OVFP3.  Av  ENTRANCE  ROAD 


03  S'. 308679  CONSTRUCT  ACCESS  ROAO  iNStALl  TERMINAL 

BUILDING  ESC  A  AlOR  ELEVATOR,  'NSTALL 
IOAOING  BRIDGE 

(Multi-year  project  total  federal 
COMMITMENT  s  l  ,775,280) 

04  S  ’.078.220  CONSTRUC r  APRON  -  PHASE  I 

02  S347.680  EXTEND  RUNWAY  AND  TAXIWAY,  INSTALL 

RE'LS.  VlSUAI  APPROACH  AID,  AND  FENCING 


$270,000  LAND  FOR  DEVELOPMENT  AND  C  . EAR  ZONE 


S'  ,350.192  REHABILITATE  RECONSTRUCT  RUNWAY, 

TAX'WAYS.  AND  APRON.  GROOVE  RUNWAY, 
INSTALL  RUNWAY  SENSORS 

$101,700  REHABILITATE  RUNWAY 


S503.509  L  AND  FOR  DEVELOPMENT  AND  CLEAR  ZONE. 
EXTEND  WIDEN  OVFRIAV  AND  lIGHT 

runway  overia'  taxiwa*  andaprcin 


$820,420  CONSTRUCT  ’AXiWAy  1  AND  FOR  U.t  AR  ZONi  S 
PA  v  F  P|,\ W A  v 


$46'  2  $0  »f  VOVF  OBS1R  (''ON  OV(  Rl  A»  '  Ax  WAVS  AND 

APRON.  REHABUTA’f  !  Ax  "WAY  lGh'ING, 
ACQUIRE  RADIOS  FOR  SNOW  R'EMOVAI 
K  >. ;  PMF  r,j '  wj  Ac  (  »<  )R*:ON  i  it  (  N,uANl  i 


TABU  i! 


AIRPORTS  GRANT-IN-AID  PROGRAM 

PROJECTS  PLACED  UNDER  GRANT  AGREEMENT  -  FISCAL  YEAR  1984 

LOCATION  AND 
name  of  airport 

■  A  \  $  A  $ 

SE.6  ’SO  $TATE  ivSTFV  Pi  :VV  ST. 

j’.Vt  ,,F  -  A  * .  S  A  \ 

\12  $2  A  000  ME-ROPOL. "AN  AIRPORT  SYSTEM  PLAN  ST' .FIT 

A  CU'"A  VE’-ROPO.  'AN  AP-'A 


PROJECT  FEDERAL 

NUMBER  FUNDS  DESCRIPTION  OF  WORK 


A3 

A3  .  ENF  V., VC  pA. 

N -“PA.  A  ,  AT  C  \  . 

C  A  v  r  I  \  s  3 

...  AV  •>*."»  Mi,  VC  -'A.. 


0’  $587  000  OVERLAv  WIDEN  EXTEND  AND  LIGHT  RUNWAY 

CONSTRUCT  *  JRNA»OUND 


01  SA'9.580  LAND  FOR  CLEAR  ZONE.  EXTEND  OVER!  AY. 

W'DEN  AND  L!G AT  RUNWAY,  OVERLAY 
TAXIWAY  EXTEND  APRON 

03  S3 70,233  EXTEND  RUNWAY  , AND  RUNWAY  lICTH'iNU 
EXTEND  TAX'WAV  and  TAXIWAY  UGH  TING 
RELOCATE  NSTALL  ViSUAl  APPROACH  A  D, 

LAND  FOR  APPROACHES,  REHABILITATE  RUNWAY 

0'  S*.- 7.100  LAND  FOR  (  LEAR  ZONES  ANDDFU1  0"M'- N  ' 

OVERLAY  W'DEN  EX'ENl),  AND  LIGH?  R  W/A" 
INCLUD'NG  turnarounds 

II.  S4?s  O.'S  OVS  PLAY  AND  1  GHT  RoNWAV 


0’  S •■8.000  VAS'F.R  PLAN  U°DA'E 


!• AND  "Ax  WA-  ;  V.'l  i 


TA3U  II 


AIRPORTS  GRANT-IN-AID  PROGRAM 

PROJECTS  PLACED  UNDER  GRANT  AGREEMENT  -  FISCAL  YFAR  1 984 

LOCATION  and 

NAVE  OF  AIRPORT 

A  -  i.CONT'NLt  IV 

,  X  ’  m‘  j  j  A'r  • '  *.  V .  * .  -  AM  ,1  vV  A  • 


PROJECT  FEDERAL 

NUMBER  FUNDS  DESCRIPTION  OF  WOKS 


L'J  SAiLrtOO  TVER:  A*  PC-R'  U\S  OF  TA/  WAr' 

0>  $96  60 F  -•M.O\S'R-CT  ;a.\  AAV  A-‘D  APRO\ 

04  $1  Zif  Si7  CONS'". .■ C’ ANDl  GA1  ’  AX  WAY  LAND  'OR 

A  '-VOAI.*  :  S 

05  $:’9  c:  )  VAX’!  -  PLAN  s'jD*  -(W  %'.!>•(  ‘A  MV  AMD 

CO-  O' NFL  LAMES  ,'ABARA  aIRFOR’S 

0-i  SCW.  100  O ;  ft.  A  ^  A  ■  :o  IV 


$'05;  "Sft  lONS’RL'C'ANOL  CHT  APRON  CONWF.  i  ' 
NC  N ’.A'  N'W-'NA'  QMA.  Rl.MvVAf  SAFETY  AREA,  'HLOCA'C  N  A  LA  J;  s 

acq  p;  SNOV.  Rf  MOV  At  E  ;,V;  V 
VI.  ,  1 1  ■'FAR  PROjFl  t  ’  ,jl  Al  > 1  Dt  -  O 
COMM  ME  NT  $  •  9S? 

I  ■ .  S'  'V  '89  ■  ’ll  as;  4  -  **  S  i  ■-.!  s 


AIRPORTS  GRANT-IN- A 10  PROGRAM 

PROJECTS  PLACED  UNDER  GRANT  AGREEMENT  -  FISCAL  YEAR  1984 


LOCATION  AND 
NAME  OF  AIRPORT 


PROJECT  FEDERAL 
NUMBER  rUNOS 


iJfSCKiFMION  01  WORK 


,cov  m  >y, 


-lEV  \GS3uRG 

-.ev\g-v.\so\ 

■iGE\EPAl  A'»  A.T<)4,i 


mE'OERSON, 

-ENDERSON  CVY-CO-V 

LGENERAi.  AC'AT  O’i) 

lE  T  NGTON 
B.JE  GRASS  -  ElO 


lo.  s. 

ST A'-.D  rQRD  ■■  E.D 


VO  .'i  ~  S"?  R'.L'JG 

V  S'-  "  J\G  VON’GO V !?vf.O‘.;NrV 
vGCV  -’A.  Av:At  ON: 


’•  VWA  -  -  >  '■/>  ’  :  ;  CO 
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AIRPORTS  GRANT-IN-AID  PROGRAM 

PROJECTS  PLACED  UNDER  GRANT  AGREEMENT  -  FISCAL  YEAR  1984 

■  DvAlTDfi  AND 
NIL  OF  AIRPORT 

(CONTINUED) 


01  $242,421  MODIFY  TERWINAl  BUILDING;  IMPROVE  ACCESS 

ROAD  TO  TERMINAL  AREA  CONSTRUCT  ACCESS 
ROAD 

02  $  1  267,672  PAVE  RUNWAY.  TAXIWAYS  AND  APRON.  INSTALL 

RUNWAY  AND  TAXIWAY  LIGHTING.  VASI. 
ROTATING  BEACON.  SEGMENTED  CIRCLE  AND 
LIGHTED  WIND  CONE 

02  $148,471  STRENGTHEN  RUNWAY,  APRON  AND  TAXIWAYS 

O'.- AN  (  O  u  N  '  v 


PROJECT  FEDERAL 

NUMBER  FUNDS  DESCRIPTION  OF  WORK 


M4  $44,550  REGIONAL  SYSTEM  STUDY 

v. u;  ,7  V  SS  ON 


$4  $65,772  SYSTEM  PLAN  STUDY 


S5  $67,962  SYSTEM  PLAN  STUDY 

>6  $205,886  SYSTEM  PLAN  STUDY 

0!  $375,000  SEAL  RUNWAY.  TAXIWAr  AND  APRON  AREA, 

EXPAND  APRON,  CONSTRUCT  TAXIWAY, 

REHA8ILI  TATF  RUNWAY  AND  TAXIWAY 
LIGHTING,  INSTALL  FENCING 

04  $1  ISO, 000  COMPLETE  SAFETY  AREA  IMPROVEMENTS,  APRON 

CONSTRUCTION  AND  ACCFSS  ROADS 


O'  $35,496  MASTER  PLAN  STUDY 
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AIRPORTS  GRANT-IN-AID  PROGRAM 

PROJECTS  PLACED  UNDER  GRANT  AGREEMENT  -  FISCAL  YEAR  1984 


LOCATION  AND 

NAME  OF  AIRPORT 

PROJECT 

NUMBER 

FEDERAL 

FUNDS 

DESCRIPTION  OF  WORK 

LOUISIANA 

(CONTINUEO) 

HOUMA 

HOUMA-TE  RRE  SONNE 

(PR'MARY) 

04 

$50  /  858 

LAND  (REIMBURSEMENT)  FOR  CLEAR  ZONE 

05 

$270,000 

CONSTRUCT  ELECTRICAL  VAULT,  INSTALL 

CONTROL  PANEL,  REMOTE  CONTROL,  TAXIWAY 

UGHT'NG  AND  GUIDANCE  SIGNS 

.ENA 

jENA 

(GENERAL  AVIATION) 

01 

$156,750 

CONSTRUCT  TAXIWAYS;  EXPAND  APRON, 

INSTALL  MITL  TAXiWAY  lighting  and 

reflective  markers 

JENN’NGS 

jENN'NGS 

(GENERA.  AVIATION) 

01 

$659,064 

phase  i  -  site  preparation  for  new 

RUNWAY  AND  STUB  TAXIWAY;  LAND 

(REIMBURSEMENT)  FOR  DEVELOPMENT 

LAFAYETTE 

LAFAYETTE  REGIONAL 

(PR'VARY) 

05 

$470,000 

INSTALL  EMERGENCY  GENERATOR,  SIREN  AND 

SECURITY  FENCING;  CONSTRUCT  APRON 

TAXILANE  AND  HELIPAD;  INSTALL  WINDCONES, 

DISTANCE  MARKERS  AND  GUIDANCE  SIGNS 

06 

$652,874 

CONSTRUCT  RUNWAY  AND  TAXIWAYS  (SITE 
PREPARATION);  EXPAND  APRON 

(MULTI-YEAR  PROJECT  TOTAL  FEDERAL 
COMMITMENT  S  1,233,000) 

LAKE  CHARLES 

LAKE  CHARLES  MUNICIPAL 

(PRIMARY) 

03 

$670,000 

LAND  FOR  APPROACH  AND  NOISE 

COMPATIBILITY 

04 

$65,000 

MASTER  PLAN 

NA'CH  tOChES 

NA'C h :tOChES  VUMCiPAl 

'GENERAL  AVIATION) 

04 

$163,100 

LAND 

05 

$127  700 

INSTAL.  S E C U R 1  t y  fencing 

NE  A' CP  .- A\S 

-A'  EFRON’ 

05 

$800,000 

REHABILITATE  AIRFIELD  LIGHTING  SYSTFM, 

INSTAL.  TAXIWAY  LIGHTING 

a;  SF».'  rt , 


53 
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AIRPORTS  GRANT-IN-AID  PROGRAM 

PROJECTS  PLACED  UNDER  GRANT  AGREEMENT  -  FISCAL  YEAR  1984 


LOCATION  AND  PROJECT  FEDERAL 


NAME  OF  AIRPORT 

NUMBER 

FUNDS 

DESCRIPTION  OF  WORK 

uOL  iS  IAN  A  [CONTINUED) 

NEW  ORLEANS 

NEW  ORLEANS  NTERNA'IONAL  <MO<  SANT) 

;=R.IN1ARV) 

05 

S2  8-6.241 

COMPLETE  RECONSTRUCTION  of  TERM'NAl 

AP'3ON 

06 

S60  800 

MASTER  PlAN  StUDY  (LAND  USE  PLAN) 

08 

$45  000 

MASTER  PLAN  STUDY 

NEW  ROADS 

FAlSE  r  ver  airpark 

.RE  EVER) 

02 

$250  000 

LAND  FOR  DEVELOPMENT  AND  CLEAR  ZONES 

OPELOUSAS 

ST  lANDRV  PARISH  AIRPORT 

'GENERAL  AVIAT;ON) 

01 

$26,100 

MASTER  PLAN  UPDATE 

SHREVEPORT 

shp.eve°ort  regional 

'PRIMARY} 

03 

$933,046 

CONSTRUCT  TAXIWAYS  INSTALL  SECURITY 

FENCING:  CONSTRUCT,  IMPROVE  AND  EXTEND 

ROADS 

•>  < 

.1  J> 

"  2f 

11  m 

il 

■1 

•f 

il 

li 

II 

il 

•I 

u 

it 

It 

il 

ti 

II 

n 

;i 

3ANGOR 

BANGOR  NTEPNATlONAi_ 

;  PR:  VARY) 

02 

$387,000 

INSTALL  RUNWAY  SURFACE  CONDITION  SENSOR 

SYSTEM,  M  ODIFY  EXISTING  SNOW'  PLOWS  AND 

PURCHASE  TWO  SANDERS 

BAP  HARBOR 

BAR  HARBOR 

CO  WE  RC  AL  SERV  a 

02 

$198,000 

ACQUIRF  SNOW  REMOVAL  EQUIPMENT 

Be  ’  -r  I. 

CO:  DY*  t  ?  ELD 

01 

$'7,434 

MASTER  PLAN  UPDATE  (ENV'RONMf  NTAL 

ASSESSMENT) 

*  A S "  E  R \  S .. o pc s  5 E G ■( > \ A L 

0) 

$182  700 

CONSTRUCT  and  LIGHT  Tax  WA* 

■  , :  i  \t  f 

0? 

$41,901 

ACQUIRE  SNOW  Pf  MO V A fo-M  Mf  V  I 
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AIRPORTS  GRANT-IN-AID  PROGRAM 

PROJECTS  PLACED  UNDER  GRANT  AGREEMENT  -  FISCAL  YEAR  1984 

LOCATION  AND  PROJECT  FEDERAL 

NAME  OF  AIRPORT  NUMBER  FUNDS  DESCRIPTION  OF  WORK 

A  NE  .CONTINUED) 


v  -  A.  ws 

01 

S20.898 

MASTER  PLAN  STUDY 

.AC'-  VA\ 

;V  ”0\  *  -  ..  _■) 

O.E\“TA.  A  •.  A*  OV 

02 

S' 8.968 

MASTER  PLAN  STUDY 

r. .....  -  ^ 

-  "  'S:  E  .  1)  V  .  \  c. 

0=  \ E 5 A  ..  A  y  A  '  0\< 

O' 

S3S'  .900 

REHABILITATE  RUNWAY,  TAXIWAY  AND  APRON; 

REPLACE  LANDING  AID 

« v  a  \ 

-0=T  .  A\;>  \*P\AT  ( )  \  A  , 

•  •  V  A  ®  } 

.  jf’-OP" 

03 

S65.000 

REHABILITATE  TERMINAL  BUILDING 

04 

SA’.040 

MASTER  PLAN  UPDATE 

06 

S36.160 

update  master  plan  study 

0  7 

S '  94,400 

CONSTRUCT  AND  LIGHT  APRON;  OVERLAY  APRON 

:J=so  s.l 

*.  )'3 '  «P  VA  •  :  OV 

*■  ' VVE°f  A..  (.£• 

04 

SSS  800 

REHABILITATE  TAXIWAY  {DESIGN  ONLY) 

*  \C  <  «“•')  R-Cj  0\AL 

t  0  V V:  »r.  A.  Si:  '3  v  , 

0  3 

$388,800 

nStall  runway  lighting,  remove 

OBSTRUCTIONS 

/,  A  r  \  ,  : 

04 

S9  71.1 00 

RECONSTRUCT  AND  LIGHT  RUN vVAY 

V.bP  000  ..AND  ‘OR  NOISE  COMPA’  IB  L  TV 


.-str  .<  •  '  a x i w a f  {Phase  1  sue 


) :  > 


(  f 
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AIRPORTS  GRANT-IN-AID  PROGRAM 

PROJECTS  PLACED  UNDER  GRANT  AGREEMENT  -  FISCAL  YEAR  1984 

LOCATION  AND 
NAME  OF  AIRPORT 

MARYLAND  (CONT  N-EO' 


CAMBRIDGE 

CAVBR  DGE  DORCHES'SR 

(GENERAL  AV-AT  ON) 

04 

S70.995 

REMOVE  OBSTRUCT'ONS,  RELOCATE  POWER 

UNtS.  LAND  FOR  APPROACHES 

EASTON 

EASTON  MUN  CiPAl 

(GENERA.  AVIAT  ON) 

02 

$661,631 

CONSTRUCT  APRON,  TAXIWAYS  AND  ACCESS 

ROAD 

GAITHERSBURG 

MONTGOMERY  CO  AiRPARK 

(RELEVER) 

02 

$349,655 

CONSTRUCT  APRON  (PHASE  1  -  SITE 

PREPARATION) 

HAGERSTOWN 

HAGERSTOWN  REG  ONAl 

(COMMERCE.  SERVICE) 

02 

$385,450 

OVERLAY  RUNWAY 

LAPLATA 

CHARLES  COUNTY 

(GENERA1.  AVAT  ON) 

01 

$74,648 

MASTER  PLAN  STUDY 

LEONARDTOWN 

ST  MARY"S  CO  JNTY  AIRPORT 

(GENERA.  AV!AT  ON) 

03 

$247, '81 

W'DEN  AND  EX'END  RUN  WAY  SAFETY  AREA 

.AND  cOR  APPROACHES 

OCEAN  C  Ty 

OCEAN C  TV 

(COMMERCAl  SERV  CE) 

03 

$88,200 

EXPAND  APRON,  NSTA.L  VISUA.  APPROACH 

AIDS 

04 

S'  8,000 

MASTER  PlAN  UPDATE 

RR;NCE  CREDER  C* 

CA.VERT  COUNT* 

(GENERAl  A  J  A'  ON) 

01 

$45,900 

master  plan  study 

SAl'SB  ;RY 

SA.  S 8 . R  y  W  COM  COCCn'-'' 

( P  P 1 M  A  R  y  ; 

04 

S ’  .8"  7. ’  00 

RE h AB:L  ' ATE  P  jNWAv  (PHASE  II) 

WE$‘V  NS'E° 

WES’M  NS’  =  ° 

03 

$•''0  000 

'NS^Al.  V  Sm AL  A°PROACH  A'DS  AND  WEAO 

REPORT  \g$y$-EV 

PROJECT  FEDERAL 

NUMBER  FUNDS  DE SCRIPTION  OF  WORK 


ri8 
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AIRPORTS  GRANT-IN  AID  PROGRAM 

PROJECTS  PLACED  UNDER  GRANT  AGREEMENT  -  FISCAL  YEAR  1984 


LOCATION  AND 

NAMt  OF  AIRPORT 

PROJECT 

NUMBER 

FEDERAL 

FUNDS 

DESCRIPTION  OF  WORK 

VASSAL  "  S  ?  '  T  S 

A  RtU'r  OHi\SCOV-f.j 

0? 

S’6?  .  30 

WE HABiL .  rA  f Z  ANT)  GROOVE  RUNWAY, 

CONSTRuCT  "  A  X 1 A  A  Y  SEAL  COAT  APRON 

BE  .EH.» 

02 

S32S.800 

REMOVE  C8StR.JC  '  ons,  displace  r  JNWAY 

■-REShOlD.  ACU'  IRE  5\OvV  RE  VOVA. 

EO.-'Pf/t  NT 

BOSTON 

OENERA.  EDWARD.  AWRjNCE  .  OG  AN,  V, 

«  V  A  "  v  ! 

- 

S 5  SO  \.  50 

V PROVE  T t  R ^ T  \ 

VL'/I.  f  EAR  PRQjcCT  "O" A. CEDERA_ 

COY  ViT  VENT  s  6  65  3  74  3) 

1  1 

S’  322  026 

CONSTRUCT  -iRE  BOAT  >ERRy  P'ER  AND 

A  R  SEA  RE  SC  wE  PACic  Tv 

1 2 

S  '  V  8. '  !  2 

SOUNDPROOF  SCmOOlS 

1 3 

$2  2A0. 550 

RECONSTRUCT  APRON 

:,v  Y  \  C  -  a.. 

02 

S3 1  ..’97 

MASrER  BlANI  UPDATE 

03 

S89.A7- 

DISPLACE  Runway  'hREShOID.  IMPROVE 

runway  l.c-hts 

•  ’  ’  *  !j  .-'j  V/*C  -A_ 

•  A,-  A'  ON, 

02 

S39.600 

REMOVE  OBSTR.iC  r'ONS  EXPAND  APRON 

V  C  PA; 

0  3 

S’  36.800 

REHABkOATE  Ri.NA'Ay 

0- 

Vo  ooo 

•  ,<  T  E  N  _)  '  A  X  -»V  A  *  i  <  P  A  \  D  A  Q  \ 

Rt  mABiL  "ATE  tax  AAv  .  t  DESIGN), 

•VYAi  L  M  ^  Nt  -  A  ’  On  f  <  re  rjv) 

SE  y  *■  C  PC  AD 

'  n 

svr 

•  X  PAD,)  A  PPOV  R;  AB  .  'A'E  "Ax  WAY 

.  'jH’S.  NS'-V.  •  '2ENt.WAG.if; 
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AIRPORTS  GRANT-IN-AID  PROGRAM 

PROJECTS  PLACED  UNDER  GRANT  AGREEMENT  -  FISCAL  YEAR  1984 


LOCATION  AND 

PROJECT 

FEDERAL 

NAME  Of  AIRPORT 

NUMBER 

FUNDS 

DESCRIPTION  OF  WORK 

;co\T  Nutoi 

,■  .  v  . 

03 

S37*7, '  00 

EXPAND  APRQV  ACO'w.RE  SNOW  REMOVAL 

A. 

’ZQ.  -  .PYr  V 

•A-’-Aj  .  V  -  AS.} 

qi 

s  • ;  sab 

ACQu  RE  SNOW  REMOVAL  EQGlPMEN 

0* 

S  '08  000 

REHA0'O'ATt  FAXIWA  Y  l  C-Ftr.NG 

0  3 

SAS  -900 

Win*  PL  AX  LPQALr 

’  <■_ '  -  - 

04 

$'  0S6.S00 

\$TAu  EENCNG;  EXTEND  A\DUGHT 

TAX' WAY 

'  V  A  * 

05 

S  i  66  b00 

CON$TRL  O  APRON 

0  3 

S.  -’9  900 

EXPAND  APRON,  REHABILOATE  TAXIWAY, 

f  /,  ?r  -  '•}■_•  Y  \  (_  OA.. 

■  -  M  ->  ✓ 

.lO-iT  NG,  REMOVE  OSS  R( ,C T  ONS 

04 

$b  ’  V0 

A  C  t  j  :  »  l  \  ( >  /v-  p£'V  O  V  A  l  tO  L‘  f 1  r/  E  N  T 

,  a:^a  vi 

0  ■ 

SO  !  OO'-I 

VAS'tR  PI  AV.P'JA" 

A^DAVS  V  C  -A.  "A US  ‘,'A 
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AIRPORTS  GRANT-IN-AID  PROGRAM 

PROJECTS  PLACED  UNDER  GRANT  AGREEMENT  -  FISCAL  YEAR  1984 


LOCATION  AND 

NAME  Of  AIRPORT 

PROJECT 

NUMBER 

FEDERAL 

FUNDS 

DESCRIPTION  OF  WORK 

V  A  '.SAC-  .  5  E  *  ’  S 

(CONTINUED) 

•:RO-  NCETOWN 

P-Ov  NCE  TOWN  V N  C  “A. 

COVVEPC  A.  SEP vCt ; 

02 

$135  900 

widen  taxiwav.  re h aril dale  runway 

rAX  WAY  AND  APRON  CONSTR.vCt  APRON 

SO  .'-BRIDGE 

SO .  r-EROGt  V  A  f  =■'. 

1  ;ENERA_  A  ;  A  '  ONI 

01 

$122  5 A0 

REHABIL-A'c  and  expend  arpon 

O'.\0-  VANS'  t:0 

VANS'  5  .  D  V..MC.°A. 

GENERA,  a  v  A'  ON) 

02 

$2  5  020 

mas 'E R  plan  pdate 

•‘ARNtSVi.N  C  PAl 

GENERA,.  A v  A T ; 0 V1 

0) 

$'  'A'  200 

RcUAB'vTATE  RUNWAY,  CONSTRUCT  TAXIWAV 

.vorcestep 

AO  -CES"  ?R  V  N  C  pa. 

1  OVVERi.  A.  SE By  CEE 

r.  ? 

$19  690 

REMOVE  OBSTRUC  ■" 

r.d 

$U-5  060 

REHABILITATE  RijNWAY  JGHT  no  INSTALL 

'AXIWAY  SIGNS 


■-  ■  V 


•i 
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AIRPORTS  GRANT-IN-AID  PROGRAM 

PROJECTS  PLACED  UNDER  GRANT  AGREEMENT  -  FISCAL  YEAR  1984 


LOCATION  AND 
NAME  OF  AIRPORT 


A-a  ■  V  ■.  O.  V  ' 


,  ~  \*  A  R  y  ’ 


O'  \  “V 


J  PAP  os 


PROJECT 

NUMBER 


FEDERAL 

FUNDS 


CON "  V..ED) 


03 


04 


04 


DESCRIPTION  OF  WORK 


S0 1  5,450  RECONSTRUCT  APRON.  REHABILITATE  AND 

,.!GH T  TAXIWAV.  MOO  *y  TERMINAL  Bi.'i  DAG. 
ACQUIRE  SNOW  REMOVAL  EQU'PMEN' 

S829.500  INSTALL  TAXIWAY  LIGHTING.  REHABILITATE 
ACCESSWAY  improve  A.PFIELD  DRAINAGE 


S2  50,679  REPLACE  tax  WAv...GHTS.  RECONSTRUCT 
SNOW  REMOVAL  EQUIPMENT  ACCESS  WAY 


S3  2  3 3.090  CONSTRUCT  AND  LIGHT  -AXIWAYS  AND  APRON, 
EXPAND  AND  REMODEL  TERMI  NAL  BU'LOING: 
IMPROVE  ACCESS  WAV 
(iVULt!  YEAR  PROJECT  'O’A.  CEDERAL 
COMMITMENT  S  5  88^  795' 

$629  100  EXTE,\D.  WIDEN  AND  REhAB  I  TA't  RUNWAY; 
CONSTRUCT  TAXiWAY,  EXPAND  APRON; 

NSTA_L  RUNWAY  uGHT'NG  SvSTEM,  8LACCN 
AND  VISUAL  APPROACH  A  D.  lANO  FOR 
APPROACHES  INS’AI  l  CE\:  NG.  RE;. Of  A'  ON 
ASSS'ANCE 

S ‘ft  3.200  SEA.  COAT  RUNWAY  TAX, WAY  AND  APRON, 

N  S  T  A  U  TAXIWAY  S  G  N  S 


S39 '  500  RECONSTRUCT  R  ;NWAV  jtAl  (OA*  R  .  NWAy 
TAX  WAVS  AN  D  APRON  NS  T  A  .  ’AX  WAY 
S  G NS 

S.MQ  100  At  ;  Rf  SNOW  '-'r  Vi  '■ .  A  -Vr  \  ' 


-  .jk  :  .l. 
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AIRPORTS  GRANT-IN  AID  PROGRAM 

PROJECTS  PLACED  UNDER  GRANT  AGREEMENT-  FISCAL  YEAR  1984 


LOCATION  AND 
NAME  OF  AIRPORT 


PROJECT  FEDERAL 

NUMBER  FUNDS  DE  SCRIPTION  OF  WORK 


CO','  \wfD! 


S,’  -T  OoO  ^ c C-  0  ,Al  S Y S ” F.  V.  ?LA\  u^DA’t  iCON^'NUO-w-S 


>  '  3S  392  o A ” o  S v  > ;  V"  p_A\  ...  P2*A~ 


CO'.' \vO>.$-vEAR  V’ 


'^C-.OCAl  SY$TEM  d.  a\  udDA~E  <COCitiVjOU5 

•  v  FAR  :  v  j 


S  *  30  090  OVA.  s>  S^^'VI  R.ANS^OOV 


b 


ra 


•i 


-  D 


>4  S'  ’ 3  ’  600  ..AND  =C,a  NO  SE  COMPA'  3  .  w 


SVS  '-36 


NS*  A.  -  'AX  WAV  AND  APRON  L  G"  “S. 
NS’A...  tax  WAT  S  G\iS  Auj,.  «b 
CPAS’  "  ■■■'[■  -''ESC.  E  VEHICLE  '."PROVE 


l;RS  ~'j  .  C  TONS;  :  AND  FO«  A»P»OACHFS 


R?  eras- 
*  ■  v  ERAS- 


-  \„VA  -  •  <; 


■  ^  i  -j  i  ag  '  n  ' 


K 


m 

■ 

r. 

>*■ 

<  ' 

<\ 


a 


to 
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AIRPORTS  GRANT-IN-AID  PROGRAM 

PROJECTS  PL  ACED  UNDER  GRANT  AGREEMENT  -  FISCAL  YEAR  1984 


L  0 f  AT<  O NANO 
V.  *  r  A  1  •’  *’  :■  R  r 


PROJECT  FEDERAL 
NUMBER  FUNDS 


DESCRIPTION  OF  WORK 


-■  =■•? \C  ■  *~r  \  ANL>S«..RC  ACE  "PEAT  RUNWAY, 
*»’  -’f  \C;Tr‘E  N  ’  A  <<  WAYS;  REPLACE  RUNWAY 
'  N(j 

AN .')  r  O  ?  R  v  N  A  A  v  EXTENSION  CLEAR  ZONE 
AND  -  OAj  Rfc  .  OF  ANON 


O NS  ’  R . C  T  O  v  f  .  A  v  '  A X I W A  YS  E  X P  A N D 
•  :?oNS  NS'A..  r AXIWAY  l  IGH*lNG 
,  t\S'p.  f  T  S?  RVC  E  ROAD 


9  '.9  S  '  3 


i’T.,1  '  WOE  N  r.  a  ’  L  NO 
’  *  a x  WAy,S  NS"  Al. 


N  A  A  >  A  N  i '.)  '  A  x  i  W  A  v  \  S  •  A  l  . 


( .  ’  *  A  >:  W A  v s  :•  x  PAN D  APR O •\ 


-  V  •  >,  AN  ) A  •  l  ((  ON  ’  !\.  O1 


M3:  v 
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PROJECTS  PLACED  UNDER  GRANT  AGREEMENT  -  FISCAL  YEAR  1984 

LOCATiON  AND 
NAME  OF  AiRPORT 


PROJECT  FEDERAL 

NUMBER  FUNDS  DESCRIPTION  OF  AORK 
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AIRPORTS  GRANT-IN-AID  PROGRAM 

PROJECTS  PLACED  UNDER  GRANT  AGREEMENT  -  FISCAL  YEAR  1984 


LOCATION  AND 

NAME  Of  AIRPORT 

PROJECT 

NUMBER 

EDERAL 

FUNDS 

DESCRIPTION  OF  WORK 

\  E  W  "  A  VI'S"  r  : 

■CON"  NUFO) 

ROCHESTER 

SK.VHA-,  F  \ 

(GENERA.  AV  AT'ONi 

04 

5/6.500 

lAKii  •  O'  APPROACHES 

N  E  W  ;  E  R  S  E  Y 

A r  L  AN^'C  CiTv 

A- LANTiC  C'TY  ftfuNi  BADER  FIElO 

;  3R!  VARY) 

03 

5454.665 

CONSTRUCT  CRASH-TIRE -RESCUE  EQU-PMEN 

BUILDING 

CA.DWElL 

E'SE*  COUNT v  A.RPOR* 

RE.  E  v£8) 

03 

$1.31  1.390 

CONSTRUCT  AND  L  GH  r  TAXIWAV5 

“AVVOVON 

-AVMONTON  MoNiC'PAl  airport 

'  G  E  N  E  R  A  _  A  V  A  T  0  \ ) 

01 

$45,000 

MASTER  PLAN  U°DATE  (EN  VlRON  ME  NT  Al 

ASSESSMENT) 

.  \  C  J  .  N  *'ARk 

k  \CO_N  PAR*' 

•  R  ?  L :  f  V  F  P  PR'VA’E) 

01 

550,004 

MASTER  PLAN  STUDV 

Vu_v  L.C 

ViLlVIlu?  MUNC,sAl  A.OPOR' 

;GE\E0A_  AJ'AT'OM 

03 

$812,886 

REMOVE  OBSTRUCT  C-NS  RE H AB1  L-  TATE 

RUNWAY,  COHSTRuC  '  AN 0  uGmT  t,\X,:WA' 

VORR-STOWN 

MORRISTOWN  M..VC  pA_  a.RPORT 

'RE..EvER> 

02 

$590,000 

REMOVE  OJS ' RUf-ONS,  CC  MS  T»UC  T  A  PRO 

INSTALL  VISUAL  approach  a  0 

Nr  V-'  A3*' 

N  =  A  A  R  «'  \  T  t  r'  \  A  ■'  0  N  A  AiR PQ R  ~ 

P3  vtpv; 

05 

$  30 '  250 

F  XPAND  a  -  HT  v 

07 

5894.400 

SO-  NO ‘MO  A-  1  "OC  . 

0:3 

$’  '59  >r 

CONS  T  •' .  "  AN  .  :  ■  *  Ai -A  *. 

M3 

$1.4/ 3.556 

nvf  !?l  a*  ■u^AA' 

7 

i 

T 


r*  u«  '."*t 


P 


n- 


b 


i  - 

\r 

t. 

i  i 

f" 

k"  - 

►: 

*  ■ 
r- 
r 

k' 


TABLE  II 

AIRPORTS  GRANT-IN-AID  PROGRAM 

PROJECTS  PLACED  UNDER  GRANT  AGREEMENT  -  FISCAL  YEAR  1984 


LOCATION  ANO 
NAME  Of  AIRPORT 

E  .  A  D  A 


.V  \.\E\\  CCA 
A  W  V  .  CCA  M j \  C  PA, 
GENERA.  AV  AT'ON) 


v  =  A  -  A  VI  a  S  H  .  R  E 


BE5. 

3t  =  .  \  M_,\  C  PA. 
(GENERA.  A  »  'A'  OV 

C.AREVOV 
L  .  A  PfVOV  \\.\  C  p- 
g-e  v  pa.  a  j  at  o\; 

CCM  OPD 

CONCORD  V  :N  L  PA. 

, :  r  A A  .  A;  A'  OV 


:>  -  av  \s 

qvve pc.  a-  $;  ■>  j  c; 

.AC  OVA 

.  AC. OVA  V.  \  L.  PA. 
COVVEPf-A.  SEP.’  C  • 

.  £3.\ ,jc 

,pra\ o N  V  ,  N  r  s a . 


PROJECT  FEDERAL 
NUMBER  FUNDS 


DESCRIPTION  OF  WORK 


;COV  \UED) 


02  SS  .’6.880  EXTEND  R.JNvVAY  nL  :.  GO' VG  POWI  «  .  V  A  NO 

.  VASl  RELOCAT  ONS.  'MS' ail  FENCING 

CONSTRUCT  TAX:WAV 


02  $51,390  RECONSTRUCT  RUNWAY;  INSTALL  RiJNWAV 

LIGHTING  (DESIGN  ONiY) 


01  $’26,000  REhA8iLItATE  RJVWA¥  LIGHTING,  'NS'ALi. 

TAX 'WAY  LIGHTING  'NSTAlL  VIS  JAl 
APPROACH  Aids,  REMOVE  OBS'FVl  TIONS 

02  $’80,000  ACQUIRE  SNOW  REMOVAL.  EQUIPMENT 


02  $47  700  PEHAB  l.  tATE  HAZARD  BEACONS 


i.'t  $'76,400  REHABILITATE  HAZARD  BEACONS 


02  sa/g.’O  noise  l'Ompa'ibil  ty  plan  study 


US  $390,600  ACOUIRE  SNOWREMOVA.  EQ  I'PIV.f  NT 

(Multi  YEAR  project  total  federal 
COW- 'VS  NT  $  546  682) 

03  $472  500  EXPAND  SNOW  R!  MOVA;  E  Q'  jA-'fVf  N  ’  B  MTU 

AI.O'.iRI  SNOW  PI.  VOV  A,  E  (.)  WEN’ 


)  I  S  '  '  7  I  A  '.if  N  A\  'fell 


-r — -  % — f-  _ v. . 
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AIRPORTS  GRANT-IN-AID  PROGRAM 

PROJECTS  PLACED  UNDER  GRANT  AGREEMENT  -  FISCAL  YEAR  1984 

LOCATION  AND 
NAME  OF  AIRPORT 


PROJECT 

federal 

number 

FUND$ 

DE$CRIPTION  OF  WORK 

N  £  5  R  A  $  >  A 


con* N_  SO 


SCOt'53l.=c 
SCC’"$  3.  CO,.N'v 
(COV  VERC  Al  5  E  R  V  CE 


VORK 

vORK  MuN  C'PAl  (NEW) 
(GENERA.  AV  A"iONI) 


03  $221  925  SEA.COAT  RuNWAY 


03  $1  312.200  PAVE  RuNWAY,  TAXIWAY,  AND  APRON;  INSTALL 

RUNWAY  AND  TAXiWAY  LIGHTING,  BEACON, 
SEGMENTED  CIRCLE,  AND  WIND  TEE 


NEVADA 


BOUlDER  CTY 
NEW 

(GENERAL  A  V  1  A~  'ON) 
E.xO 

ElyO  Vl,N'C  pa,. 
(COVVERC  A.  SERVICE: 


hAW*-ORNE 
“AWthORNE  MJN-C  PAl 
(GENERAL  AVIATION) 

.AS  VEGAS 

VC  CARR  AN  NTERNATiONAl 
;  p  »  VARY' 

V  NDEN 

DO  .G.AS  CO_N’y 
:  G  E  N  E  R  A .  A,  A'  ON 


O' 


$28,125  MASTER  PLAN  STUDY 


02 


$739,322  RECONSTRUCT  AND  EXTEND  TAXIWAY 


O'  $540,600  RECONSTRUCT  RUNWAY  LIGHTING  SYSTEM; 

RECONSTRUCT  TAXIWAY  AND  APRONS;  EXTEND 
APRON,  INSTALL  FENCING 

02  $3,449  927  LAND  FOR  NOISE  COMPATIBILITY 

(MULTI-YEAR  PROJECT  TOTAL  FEDERAL 
COMMITMENT  $  6,51  7,412) 


01 


$399  990  RECONSTRUCT  APRON 


03  $2  020  573  EXTEND  RUNWAY  'AXiWAY  AND  LIGHTING 

SYSTEM,  RELOCATE  NAVIGATIONAL  AID 
(MUl  Tl-YEAR  PROJECT  TOTAL  FEDERAL 
COMMITMENT  $  2  9\3  3961 

04  $1768  16'  LAND  FQR  NO  SE  COV»A  '  n  .  '■ 


EXPAND  APROM'-PA.'IF  »  N  A  A  »  -A<  i  'v  A«<  A 


01 


$128  184 


V-i-% 
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AIRPORTS  GRANT-IN-AID  PROGRAM 

PROJECTS  PLACED  UNDER  GRANT  AGREEMENT  -  FISCAL  YEAR  1984 

LOCATION  AND  PROJECT  FEDERAL 


NAME  OF  AIRPORT 

NUMBER 

FUNDS 

DESCRIPTION  OF  WORK 

V  0  \  '  A  N  A 

(CONTINUED) 

-C-\  A3 

PC 

genera,.  av-at;on; 

02 

$36,000 

FENC-NG  -  PERIMETER 

S''E-BV 

S-iE-BT 

.GENERA.,  4VATiO\! 

01 

$63.97’ 

EXPAND  APRON,  REPlACE  LIGHTED  WiNDCONE, 

iNStA_l  FENCING 

S  DNEY 

S  DNEV-R  C^LANO  MUVCIPAl 

COVVERC  Al  SERV  CE) 

01 

$450,000 

APPLV  POROUS  FRiCTiON  COURSE  TO  RUNWAY; 

OVERlAV  and  EXPAND  APRON 

vVO .  F  PONT 

AO.'  FOA’  \"3NA~ONA.. 

GENERA.  Av  A'lQY 

01 

$438,000 

REHABILITATE  RUNWAY,  TAXIWAY  AND  APRON, 

INSTALL  VISUAL  APPROACH  AID;  CONSTRUCT 

TAX'WAY 

\  -  3  R  A  5  v  A 

GRAND  iS'.ANO 

'A.l  COuN'y  R-G.ONA- 

.OR'VARv) 

03 

$480,43" 

REHABILITATE  RUNWAY  LIGHTING  SYSTEM; 

EXPAND  TERMINAL  BUILDING 

(MULTI-YEAR  PROJECT  TOTAL  FEDERAL 

COMMITMENT  $  619,950) 

"O. DREDGE 

S3?  .VS'E°  -  E.D 

GENERAL  a,  A~'OY 

O’ 

$6S2.$00 

OVERLAY,  WIDEN,  EXTEND,  AND  LIGHT 

RjNWAY,  CONSTRUCT  TURNAROUNDS,  FENCING 

■  EAR'it  ' 

•  rA3\t  '  V  ..  \  C»A. 

C 0 V V E s C  A 5E»V  CE : 

02 

$'  152  000 

pave  and  light  Runway  and  taxiwavs 

\CC_\ 

\r  V  C 

03 

$1  467.180 

REHA8ILITATE'OVERlAv  RUNWAY  APP.v 

FRICTION  TREATMEN"  to  PiJNWAY,  CONSTRUCT 

ELECTRICAL  ViYU'  ACOL  IRE  SNOW  REMOVAL 

f:Q:j  PMEN” 

(Mu_T'  "EAR  PROJECT  *OtA.  FEDERAL 

COMMITMENT  $  1  550  000) 

c  X)  P  c  y  »v  j  ;  :  ') 

02 

$5  832  808 

CONS'RuC1  AND.KiH'  T AX i WAVS  EXTEND 

ACCESS  ROAD,  i.NSTA.l  c.;(.ijR;tv  flNC'NG 
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AIRPORTS  GRANT-IN-AID  PROGRAM 

PROJECTS  PLACED  UNDER  GRANT  AGREEMENT  -  FISCAL  YEAR  1984 

LOCATION  AND 
NAME  OF  AIRPORT 

0  T  A  \  A  LON-VjED! 

■  01  $29  700  VASTER  PLAN  STUDY' 


PROJECT  FEDERAL 

NUMBER  FUNDS  DESCRIPTION  OF  WORK 


j .  A  S  G  O  W 

Glasgow  •n^rnagonal 

COVVEROA.  SERVICE' 

GREA"  ;ALL 

GRcA*  -ALlS  NTFRNA'ONAl 

IPS  VARv) 


■•A  .  R; 

-!.=•[  CO  \'v 

.GENERA.  A,  a-  on, 

N.  AG  pas.  N'  E.  SNA’  ONA. 
S  ■■■  V  A  R  •  •, 


i  -Nr  s A  A  .  A'  ON,. 


01  $585,000  RECONSTRUCT  AND  LIGHT  RUNWAY;  OVERLAY 

TAXIWAY;  INSTALL  VISUAL  APPROACH  AID 


0B  S 1 4 1  ,B00  MASTER  PLAN  UPDATE,  PREPARE  NOiSE 
COMPATIBILITY  STUDY 


04  $625,687  LAND  FOR  CLEAR  ZONE,  OBSTRUCTION  REMOVAL 

01  $548,000  REHABILITATE  RUNWAYS;  INSTALL  RUNWAY  AND 

TAXIWAY  LIGHTING,  INSTALL  VISUAL 
APPROACH  AID 

02  S  l  66.5  32  LAND  FOR  CLEAR  ZONE,  OBSTRUCTION  PE  MOVAL 
(MULTI-YEAR  PROJECT  TOTAL  FEDERAL 
COMMITMENT  S  3.37,244) 

03  $314,180  REHABILITATE. RECONSTRUCT  RUNWAYS, 

CONSTRUCT  HELIPAD,  EXTEND  TAXIWAY, 

NSTALL  TAX'WAY  REFLECTORS,  iNST  Al  L 
SECUR'TY  FENCING;  OVERLAY  APRON 

01  S  ‘  89.000  RECONSTRUCT  TAXIWAY  AND  APRON 

OBSTRUCTION  REMOVAL 


04  S’  35.000  MASTER  PLAN  UPDATE,  NOISE  COMPA’IBi.  ity 

STjDY 


OS  S524.682  REHABILITATE  AdRON,  iNSTAll  APRON 

JGHTING  CONSTRUCT  TAXIWAY,  DRAINAGE 

06  SS98  ‘  35  REHABILITATE  APRON.  INSTALL  RUNWAv  AND 

'axiway  Guidance  signs 

"■  $.’ .■  ■  ’so  rl-'AR.,  ' ate  runway  tax. wav  /-nd  arpi; 


h‘) 
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AIRPORTS  GRANT-IN-AID  PROGRAM 

PROJECTS  PLACED  UNDER  GRANT  AGREEMENT  -  FISCAL  YEAR  1 984 

LOCATION  AND  PROJECT  FEDERAL 


NAME  OF  AIRPORT 

NUMBER 

FUNDS 

DESCRIPTION  OF  WORK 

V  SSOuRi  (CONTINUED) 

VOBlRlY 

OMAR  N  BRAOlEY 

(GE\ERAl  avat,om 

02 

$252,200 

LAND  FOR  CLEAR  ZONE,  OBSTRUCTION 

REMOVAL.  RELOCATE  ROAD,  FENCING,  INSTALL 

RUNWAY  LIGHTING  SYSTEM 

?SRRvVGlE 

perrvvglE  municipal  airport 

.GENERA,  AV  ATION) 

01 

$497,041 

EXTEND  AND  LIGHT  RUNWAY;  CONSTRUCT 

TURNAROUNDS,  RELOCATE  COUNTRY  ROAD 

$  r  ES'ON 

S  ■  ESTON  MEMORIAL  MUNICIPAL 

u:\ERA_ AV  ANON) 

01 

$198,000 

SITE  PREPARATION  FOR  RUNWAY  AND  TAXIWAY 

EXTENSION 

ST  -ON  s 

_AV3ERT-S7  LO  J  S  NTERNATIONAL 

PR’VARv-. 

04 

$5,815,258 

LAND  FOR  NOISE  COMPATIBILITY,  CONSTRUCT 

AND  LIGHT  HOLDING  APRON.  RECONSTRUCT 

PORTION  OF  TERMINAL  APRON 

,VAS-  NGTON 

WAS-  NGTON  VEVORiAl 

G  -  N  E  p  A  l.  A  V  A  '  i  O  N  l 

01 

$22,500 

MASTER  PLAN  STUDY 

AES*  =LA  NS 

AES’  p _ A  \S  V.,N  (  PA.  NEW) 

(„•:  Nr  »‘V  Av  A* 'ON.' 

03 

ShO  6  7‘ 

:  AN.)  '->■  ,)•••.  i  F'Vf  \T  NS  T  A,  .  »  N  W  A  Y 

•A«  A  A  •  AVl.-.»l  »\  <:►<’  V,  Sr'S’ IV 

■  j  A  f: .  '.) 

.2  '/AR  v 

U4 

$  u  .1 

HtY'  VOO\E  y  S  v  l  P  B'J'/v  *LO  ,  \  ' v 

A  3  y  , 

0  i 

$  1  ;*•>  >4 

'  '  \  >  ; 

1.1.4 

S.'8*>  .  '  >*' 

\  1  .  >  *  ■  l  \  .  )  A  r 

1?  ' 

$498 

fih  A  •  A  •  .  „  /v  A  y  ^  ■ >  ;4  . 

6H 
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AIRPORTS  GRANT-IN-AID  PROGRAM 

PROJECTS  PLACED  UNDER  GRANT  AGREEMENT  -  FISCAL  YEAR  1984 

LOCATION  AND 
NAME  OF  AIRPORT 

M  SSOjR  (CONT’NUED) 


PROJECT  FEDERAL 

NUMBER  FUNDS  DESCRIPTION  OF  WORK 


CO^VBA  02 

CO^a  M3  A  REGIONAL 
(PR  MAR 


jE^ERSON  C1tv  03 

-EFFPrsoN  CITY  MEMORIAL 
(COMMERCIAL  SERVICE) 

jORUN  02 

jO^LIN  municipal 

(PR  MARY) 

KAISER, LAKE  02ARK  02 

LEE  C  FINE  MEMORIAL 
(GENERAL  AVIATION) 

KANSAS  CITY  04 

KANSAS  CITY  N'ERNAr'ONAL 
PR  MARK) 

K  RKSV  L.E  02 

K  P"  Sv  LlE  Vj\  C  FA. 

(COM VE RC  A.  SERV  CEi 

.E3ANON 

f  .  O  v  D  A  ,ONES  ..E3ANON 
'GENERA.  A  J  A"  ON; 

.?  <  NG  rON  R'CmMOND  02 

NEW 

■’GENERA.  A VA'  ON) 


.  NN  V  C  RA. 
GENERA..  A,AT  O  - 


, f  P A  A 


$883  '25  an  ... 

* :  N(  V 

(Ovv  j  •  ■  •  • 

$749  246  ,ENG*-FN“  W-.  ■  NS  - 
•j  V’  p  R  .  A  -  A  N  L)  ;  :  N  .  ■;« 

$227  700  .AND  FOR  -PANS  *  ON  AREA  r  A>i  V: 


$'92  000  CONS'Rv,CT  T  NX’WAvS 


$2,598,094  .AND  FOR  D£  vE.OPVENT  CONS ,;C "  AND 
_  G-t  APRON  AND  'AX  WAV 


$589,930  .AND  for  C.E  AR  ZONES  CONS'R  X  ’  AND 
_iGH '  'AX  WAV 


$465  295  RECCNS'RuC'  OVERLAY  RUNWAv 


$'8,000  VASTER  PLAN  Stu3v 


$!S  '86  MASTERPLANS'  .  D  • 


S 36.000  VAST:'.P  p.  AN  S 


6  7 
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AIRPORTS  GRANT-IN-AID  PROGRAM 

PROJECTS  PLACED  UNDER  GRANT  AGREEMENT  -  FISCAL  YEAR  1984 

location  and 

NAME  OF  AIRPORT 

V  SS  5$  33  .CONTAINED! 


=ASCAGO...  A 
jAC'  SO\  CO^N'Y 
GENERA.  A,'  A’  O'.) 

30N'0r0C  01  $57,330  SEAL  RUNWAY  APRON  AND  T  AX 'WAY 

POVCTOCCOi  N'v 
GENERA.  A  .  A-  O'.) 

RAYMOND  02  $162,000  EXPANO  AIRCRAFT  PARKING  APRON 

-0-.N  3E._  ..  AYS 

GENERA.  A  j  A"  ON) 

S "  A  R «.  v  . .  E 
GEORGE Y  RRVAN 
GENERA.  A V  A"  ON) 

'„=E-0  04  $195,180  ACQUIRE  CFR  VEHICLE  AND  RADIO.  'NSTAlL 

C  0  .EVON5  M._\  C  PA..  SECURITY  LIGHTING.  ALARY  SYSTEM  AND 

COY  YE  JC  A.  S  E  R  V  CE  GUIDELINE  S.GNS,  CONSTRUCT  ROAD,  LAND 

FOR  APPROACHES 

05  $118,351  LAND  FOR  APPROACHES,  RELOCATION 

ASSISTANCE 

O'  $230,904  REMOVE  OBSTRUCTIONS,  RECONSTRUCT  EXTEND 

RUNWAY,  seal  COAT  RUNWAY.  1  AX1  WAY  AND 
APRON 


:c.f  \ E  P  A .  A  J  A  -  O'.' 


01  $2 1 4,245  5EALCOAT  RUNWAY,  TAXIWAY  AND  APRON 

INSTALL  TAXIWAY  LIGHTING  SYSTEM 


03  $1,200,393  SITE  PREPARATION  FOR  NEW  AIRPORT, (F.RS 

PHASE) 


PROJECT  FEDERAL 

NUMBER  FUNDS  DESCRIPTION  OF  WORK 


r. 3 :  :  J  03  $2,350.71  1  CONSTRUCT  AND  L  GH T  P JNWA v  7 A,X!WAVS  AND 

.O'.  S  APRON.  LAND -OR  DEVELOPMENT  AND 

:  /■=.  APPROACHES.  CONSTRUCT  FiECYRICAL  VAULT 

'NSTALL  RUNWAY  SENSOR 

f  02  $449. ’67  CONSTRUCT  tAX'WAyS.  N S T  A .  .  r  A X I W A v 

-  ’■•I  Y  •.  I  Gu  DANCE  S  GNS  AND  RE ►  .t (. '  V t  MARKERS 

:  V  ■>:.  CONSTRUCT  LGhTED  WINDCONL  AND  SEGMENTED 

C  POLE 


hh 
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AIRPORTS  GRANT-IN-AID  PROGRAM 

PROJECTS  PLACED  UNDER  GRANT  AGREEMENT  -  FISCAL  YEAR  1984 


LOCATION  AND 

NAME  OF  AIRPORT 

PROTECT 

NUMBER 

FEDERAL 

FUNDS 

DESCRIPTION  OF  WORK 

V  $  S  $  $  o  D 

;CONT'NUED) 

3  ROCK  *"*  A  Vfc  N 

3RO CK-AVEN  Yu\  C 

general  A  Vs  Af  0  V 

01 

$54  240 

LIGHT  RUNWAY  AND  TAXIWAY,  INSTALL 

LIGHTED  WiNDCONE,  SEGMENTED  CIRCLE, 

RADIO  CONTROLS  AND  BEACON 

C_E  v  E 

C-EVr-ANO  V..  \  C  3 A . 

GENERA..  A  .  A”  ON 

02 

S2  7.900 

LAND  FOR  CLEAR  ZONES  AND  TRANSITION  AREA 

CO..:  V3uS 

CO..  V30S-.OWNOES  CO  Vv 

.GENERA.  A.A'ON; 

02 

$55,260 

INSTALL  TAXIWAY  LIGHTING  SYSTEM  AND 

VISUAL  APPROACH  SLOPE  GUIDANCE 

CO.  ..  V3.S 

GO.QrN  'R'ANGCE  REGIONAL 

■op  VARY) 

03 

$163,778 

IMPROVE  TERMINAL  BUILDING  OVERLAY 

ACCESS  ANDSERVICE  ROADS 

D=EW 

J.  _Ev  l.EOREW 

GENERA.  AV-AT-ON) 

01 

$116010 

STRENGTHEN  RUNWAY.  TAXIWAY  AND  APRON 

GREEN  v 

;  o  E  E  N  ’v  L.E  N'ERNAOONAl 

C  0 V  V E  °C  A.  SERv  CE ) 

02 

$165,976 

REHABILITATE  AIRPORT  DRAINAGE  S YS T E  M , 

ACQUIRE  PROXIMITY  SUITS 

R  3  L  r. '  X 

•  •  . .  — '  *3  L  0  X  Rf  CON  A. 

03 

$•402,750 

OVERLAY  INTERIOR  SECTION  OF  RUNWAY, 

APPLY  POROUS  FRICTION  COURSE 

•a:  -  -:s3;..rg 

'"A  r  S  *3  ,  R  G  V  ..  N-C  PA. 

■  :f  r  a._  A,-  a  r  ON; 

03 

$84  267 

rehabilitate  runway  and  taxiway  l.Ghting 

SYSTEM 

-AC" *  SON 

A  :  %c  --OV^S^'N  P  ri  0 

04 

$354  096 

Rfc  HABILITATE  RUNWAY  qra  GAGE  SVSTE  VS 

-V  .  Li  -H1  ' 

03 

$  1  30  94/ 

AC  O'.  -  RE  ^RQXlViT  V  .ITS.  Sf  Ai  'AXiVVAVS, 

iNSTAlI.  RAD'O  CON  t  RO!  s  for  RUNWAY 

[  •  ( j  H  T !  NCj 

f  ■  ■  ■  / 

0  3 

$102  6  36 

i AND  F OR (LEAR  30 Nf 
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AIRPORTS  GRANT-IN-AID  PROGRAM 

PROJECTS  PLACED  UNDER  GRANT  AGREEMENT  -  FISCAL  YEAR  1984 


LOCATION  AND  PROJECT 

NAME  OF  AIRPORT  NUMBER 


w  E  '.  r  RA.  -V,  A  '  0 


VARQ  . ,E  ’TE  03 


VENOM  NEL  Q4 

VtSCV  \ei  MAP  \t”t  TW\  CO  _  v 
COM  VE  5C  A,.  $r  R  .  CE: 

v  ; .. a \ o  qi 

C r  \t A .  A  ,  A  ■  O'. I 

••••'••  00'.  02 


--i'CN  02 

02 


FEDERAL 

FUNDS  DESCRIPTION  OF  WORK 


S 58 1  ,399  CONSTRUCT  RUNWAY,  TAXWAY  AND  APRON, 
LAND  FOR  APPROACHES 


SI60750  ACQUIRE  SNOW  REMOVAL  EQU'F'ME NT 
CONSTRUCT  SAND  STORAGE  BU'LDWG 


S29  ’  2  ’  0  RE  HAS  !Li  TATE  AND  SEAL  APRON,  INSTALL 

FENC  NG 


S270.000  RECONS’  R  JCT  RUNWAYS;  INSTALL  TAXiWAY 
S  GNS 


$364  235  IMPROVE  rERMiNA.  3UILDING  .AND  cOR 
APPROACHES 

IMULTI-YEAR  RROJECt  tO'AL  FEDERAL 
COMM  TMENT  S  573  700) 

S’89  000  GROOVE  RUNWAY,  ACQUIRE  SNOW  REMOVAL 
EQUIPMENT 


$285,500  RE ^ AB-L'T ATE  RUNWAY;  APP.Y  POROUS 

Mj  COURSE 


$686  386  RECONSTRUCT  STRENGTHEN  AND  SEAL  APRON 
EXPAND  AND  L  GHT  APRON,  INSTALL  Ri  NWAY 
SENSORS,  INSTALL  BLASt  FENCE 
(MUlTl  YEAR  PROjEC'  TOt  AlFED?RA! 
COMMITMENT  S  '  664,099) 

Sfil.’fO  VOO'FV  AND  EXPAND  ■;  RM  \A.  A(„0  RE  SN< 
RfVO.A.  ■  O  'PMI  NE 

S'FSf.0’4  RE  Vi.  >vf  ORS’R.T  T,ONS  t  «.:i  .V  >EN 

S’  Rt  N<i’">  N  AND  :  i.."'  R..NWA  1  ,!■' 

DF  VE  .  0‘’M;- '  AND  .V’PROAL  S.  Rl  l  ‘  11  A'li.' 
ASS  S'A‘.(  E 


TABLE  II 


AIRPORTS  GRANT-IN-AID  PROGRAM 


PROJECTS  PLACED  UNDER  GRANT  AGREEMENT  -  FISCAL  YEAR  1984 


LOCATION  AND 
NAME  OF  AIRPORT 


PROJECT  federal 
number  i-'JNDS 


DESCRIPTION  OF  WORK 


x'rND  R  A  N'T  >A<  A  A  y 


$67  *!)<':  “FVO.i  09$T°-'C  ON 


o:  $’8i  too  NO'SE  COMPAT  3  .  'TT  PLAN  STUOv  PART 


S'  600  681  LONSTRLCT  and  '..GHT  TAX'WAYS 


>  '  '■  -  f  00  ‘.j'J  __  7  AKnAiAY  .  G  AT$ 


'AS  7  ER  P^AN  S'..  Dv 


SCOT  580  AC 0*  •  ■■  CRASH  F  Rt  RESC'  <t  vfrt.CLE 


f.<  Fr  V.)  AND  ...Ij'iT  tax 'WAY,  WiDEN  AND 
.  L;  -i  ’  *  A  X  WAY,  NS' AO.  TAXIWAY  S  CS  N  S 
(  0\S’  ?•  I'T  ‘OFC'R  C A,  VAULT,  NS’Ai  „ 
t  V:  RCjI\Cv  CONTRA  OR 


r  » AS'4  ‘  Rf  RE  St  '  O.jPMt  V 


'■.V,  VA'.h  a  ' '  AN  '.f ,  o. 


TABU  II 


AIRPORTS  GRANT-IN-AID  PROGRAM 

PROJECTS  PLACED  UNDER  GRANT  AGREEMENT  -  FISCAL  YEAR  1984 


LOCATION  AND 
NAME  OF  AIRPORT 


PROJECT  FEDERAL 
NUMBER  FUNDS 


.COVIN'.  EJ 


DESCRIPTION  OF  WORK 


S’ 0  480  j S  ‘  <  c >NS  ' 


Sf  P  v  Cs  RU-VK'.  A  •  y»  y 


V 


TA3i  f  II 


AIRPORTS  GRANT-IN-AID  PROGRAM 

PROJECTS  PLACED  UNDER  GRANT  AGREEMENT  -  FISCAL  YEAR  1984 

PROJECT  FEDERAL 

NUMBER  FUNDS  DESCRIPTION  CF  WORK 


i oc  t.on  and 

-VI  Of  A:RPO"r 


$40  ',00  VAST 

S  '  >rA  T't  -  .  '(•  V  ►  .  A\  ,  -  w 

S  ■  ♦  8 1  •  C  9  5  x  v  A  \  D  A  P  p  O  \ 


1  ^  -  A  v  A  \  D  G  RO«  » V  E  R  •  0  vV  A  Y  MOD  -\.’VvVAY 

.  ;.:HT  M.i  A  CO'  -  *r  -/.OA  RfMOVA, 

3  0 ..  3  V  f  \  r .  i. r  •  \  S  ”  R  j  (.  ’  S  A  \  3  S  T  0  R  AG  F 
3'  ;>  \G  ‘/i’-  .'V:  DPA.^.AGL 

•V  •  .•  •  '  i  A  r\  -VO  ; C  ’  :  '  .)  'A  '•  ;  \)  U  P  £  . 

CO'VV  ’  V  F  \  b*u; 


S^'iu  -*85 


•  XI  /  ■- 


TABLE  II 

AIRPORTS  GRANT-IN-AID  PROGRAM 

PROJECTS  PLACED  UNDER  GRANT  AGREEMENT  -  FISCAL  YEAR  1984 

LOCATION  AND  PROJECT  FEDERAL 

NAr.il  OF  AIRPORT  NUMBER  FUNDS  DESCRIPTION  OF  WORK 


03 


S3S3.924 


CONSTRUCT  A\D  (  iGh:  ’AX..VAY 
(MUL  j  1-TEAR  °RQ;EC'  'UTAL  FrlDE  RAt. 
COV\TME\'  S  ’  see  000 


) 


01  $111,856  '.AMD  FOR  DEVELOPMENT 


02  $1  10,767  CONST RUCT  SNOW  REMOVAL  EQu'PMEN 

8b  lD'MG 


(DMA. 


03  $271  366  ACQUIRE  CFR  VEHICLE  AND  PROX'VJTV  S.  •  ’ $ 

ACQU'RE  SNOW  REMOVAL  EQUIPMENT  NSTA.l 
RUNWAY  SURFACE  CONDIT'ON  MON,TOR  NO 
SYSTEM 

04  $  1 .098,052  PAVE  AND  liGht  APRONS 

(MULTi-YEAR  PROjECT  total  FEDERAL 
COMMITMENT  $  1,245,287) 

02  $377,544  CONSTRUCT  AND  LIGHT  PARTIAL  PARAllf. 

TAXlWAv  AND  TURNAROUND 


04  $626,762  CONSTRUCT  TAXiWAY.  EXPAND  CONSTRUCT 

APRONS  INSTALL  TAX -WAY  AND  APRON 
LIGHTING 

6.3  $1501944  LAND  FOR  DEVELOPMENT,  Cl  ' -\R  7  WE  AND 

APPROACH 


0  3  $152,613  CONSTRUCT  CRASH -F.RL  RESCUE  B,  1,0  No  AND 

ACCESS  HOAD,  !NSTAtL  SEC  .  Ri'v  G A  ‘ L 


01  $242,764 


•  < P A N D  APRONS 
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AIRPORTS  GRANT-IN-AID  PROGRAM 

PROJECTS  PLACED  UNDER  GRANT  AGREEMENT  -  FISCAL  YEAR  1984 

LOCATION  AND 
NAME  OF  AIRPORT 


PROJECT  FEDERAL 

NUMBER  FUNDS  DESCRIPTION  OF  WORK 


<CON'  MjEDi 


G  jRD 

ENSRA.  Ay  A'  ON 

i;  c 

,  r  Q..  -  S-AV 


...  =-OR.)  'ON 

-i  »-oR.oro  \ " 


••• co  ?r c>  ■  r. o 

,  NJRA.  A  ■  at,0-'  ! 


■NS'ON  '  ' 

ja  .  .  a*  c  \; 


a  $f  a  .  t.  - 

.  ;■  'O'. 


02  $54534  WSTAL.  TAXi  WAr  liGm  ’  No 


03  $5,013,719  PAVE.L  GHT  K.yNWAY  AND  TAX;  A  ATS.  INST  ALL 

RUNWAY  CENTER;  iNE  AND  TOUCHDOWN  ZONE 
LIGHT'NG 

(MULTI-YEAR  PRO/EO  TO'AL  FEDERAL 
COMMITMENT  $  6,85  i,5Z 7j 

Oi  $324  990  CONSTRUCT  PART  AL  PARA:  LEL  TAX'WAY  AND 

CONNECTING  TAXIWAY 


03  $379  381  CONSTRUCT  PARALlEL  TAXiWAY  AND 

CONNECT. NG  TAXIWAY,  RECONSTRUCT 
APRON  CONNECTOR  TAXIWAY 

04  $4', 625  INSTALL  TAXIWAY  LIGHTING 

02  $54’  982  CON5TRUCr  AND -IGHT  PARTIAL  PARALLEL 

TAX, WAY  and  CONNECTING  TAXIWAV 


03  $2  78  365  PAVE  PARTlAy.  PARALLEL  TAXIWAY  AND 

LONNEC  TING  TAXIWAY 


02  $386,510  ACQUIRE  PROXIMITY  SUITS,  SEAL  P  NWAY 

PAyEMENT  JOINTS,  PREPARE  SITE  FOR 
TF°M  NAL  AREA  (DES.UN  ONLY),  INST  A,  l 
R'.NWAY  DISTANCE  TO  GO  MARKERS  AND  W  N 
CONES 

•>.'  $.W0  3H  (O'.STR  Jf  T  PASSFNGF  K  C  AM  )PV  A  !  If  RVifjA; 

3.  .DNG  ENTRANCE 


$■;•)/•  764  S'  RE  NO’  HE  N  R  NWA-.  Ai’I'.vlOtto  S  I  «•(  ’ 
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AIRPORTS  GRANT-IN-AID  PROGRAM 

PROJECTS  PLACED  UNDER  GRANT  AGREEMENT  -  FISCAL  YEAR  1984 


LOCATION  AND 

NAME  OF  AIRPORT 

PROJECT 

NUMBER 

FEDERAL 

FUNDS 

DESCRIPTION  OF  WORK 

lORTi DAKOTA 

(CONTINUED) 

BOWMAN 

BOWMAN  MuNiO°AL 

IGENERAl  AVIATION) 

01 

S632.700 

REMOVE  OBSTRUCTIONS;  EXTEND  RUNWAY,  SEAL 

RUNWAY,  TAXIWAY  AND  APRON;  CONSTRUCT 

TAXIWAY,  RECONSTRUCT  AND  EXPAND  APRON, 
INSTALL  RUNWAY  LIGHTS;  INSTALL  VISUAL 

APPROACH  AIDS;  LAND  FOR  DEVELOPMENT  AND 
APPROACHES;  INSTALL  FENCING 

►  ARGO 

-EC'OR  F  ELD 

pr  vary: 

02 

S410  318 

CONSTRUCT  TERMINAL  BUILDING 

(MULTI-YEAR  PROJECT  TOTAL  FEDERAL 

COMMITMENT  S  1,400,000) 

03 

$2  70,000 

CONSTRUCT  ELECTRICAL  VAULT,  INSTALL 

REGULATORS.  RELOCATE  REGULATORS  AND 

FEEDER  CIRCUITS,  INSTALL  STANDBY  POWER 

GENERATOR 

V  NO’ 

V  NOT  NTFRNA’IONAL 

i.OR  MARY) 

03 

S702.000 

APPLY  POROUS  FRICTION  COURSES 

WAhOcton 

haRRy  STERN 

'GENERAL  AV 1  AT :ON) 

01 

S5 18.400 

REMOVE  OBSTRUCTIONS,  EXTEND  RUNWAY; 

WIDEN  TAX1WAY,  SEAL  RUNWAY,  TAXIWAY  AND 

APRON 

W'LLISTON 

SlOUUNFl  .0  INTERNATIONAL 

(COMMERCIAL  SERVCE) 

04 

SI  170.000 

APPLY  POROUS  FRICTION  COURSE,  EXTEND  AND 
light  runway,  construct  and  light 

RUNWAY  AND  TAXIWAY;  INSTALL  FENCING 

0  H  0 

A-  3Q\ 

A-  -0\  V'._\  C'3 A. 

-  : vr  P; 

0? 

S297  000 

REMOVE  OBSTRUCTIONS,  IMPROVE  AIRFIELD 

jGHTiNG  REPLACE  RUNWAV  LIGHTS,  INSTALL 

TAXIWAY  L.GHTS,  I  AND  FOP  APPROACHES 

A- -f )\ 

CANNON  »£G'ONAl 

p  P  V  A  P  v  ; 

■)4 

‘2.SJS.976 

EXTEND  RUNWAY  AND  'AXIWAY  OVERLAY 

RUNWAY 

(MULTI-YEAR  PROJECT  TOTAL  FEDERAL 

COMMITMENT  %  3,209  872> 

A  S  A  A  \  !j 

O' 

o 

o 

T-J 

MASTER  PLAN  STUDV 

A  $  h  ..  A  \  £>  COIJ  N  '  v 

A  v  AT  ON) 
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AIRPORTS  GRANT-IN-AID  PROGRAM 

PROJECTS  PLACED  UNDER  GRANT  AGREEMENT  -  FISCAL  YEAR  1984 


LOCATION  AND 
NAME  OE  AIRPORT 


PROJECT 

FEDERAL 

NUM8ER 

FUNDS 

DESCRIPTION  OE  WORK 

On  O 


(CONTWuED) 


31  jFF~ON 
Sl 

(GENERA.  AVi  ATiONT 

BOWLING  GREEN 
WOOD  COUNrv 
(GENERAL  AVWTlON) 


C.  E  VE  .  AND 

C-EVE-AND-HOPKINS  iNTI 

.PRiMARV) 


C-EvtlAND 
CUYAHOGA  COUNTY 
(REL  EVER) 


COlUMBuS 

COLUMBUS 

(GENERAL  AVIATION  HEL'PORT) 
COLUMBUS 

OHIO  STATE  UNiVERS.TY 
(REL  EVER) 


CO. U MB US 
RQR '  CO. U MBuS  'NTl 
o  a  *>/  ,\  -  , 


AS'  ,ERROOl 
j  ,YR ANA COu\'v 
V  PA.  A  /  AT  ON: 


s.  >:  b AO 


VAS'I  R  o.  AN  S T o D v 


02  $200  832  LAND  FOR  DEVELOPMENT 


04  S’  500.000  LAND  FOR  NOISE  COMPATIBILITY,  RELOCATION 
ASSISTANCE 


05  $2. 886. 222  REHABILITATE,  OVERLAY  AND  GROOVE  RUNWAY, 

REHABILITATE  ANDOVERLAY  TAXIWAY, 
CONSTRUCT  TAXIWAY  SHOULDERS 
REHABILITATE  AND  INSTALL  TAXIWA*  LIGHTS 

02  $’80,000  INSTALL  RUNWAY  AND  TAXIWAY  LIGHTING 


03  $’,170,000  REMOVE  OBSTRUCTIONS,  LAND  FOR 

APPROACHES,  RELOCATION  ASSISTANCE 

01  $63,000  MASTER  PLAN  STUDY  (HELIPORT) 

C2  $292,318  WIDEN.  OVERLAY  AND  LIGHT  TAXIWAY, 


02  $'  ,878  587  REHABILITATE  APRONS  AND  TAX  WAY.  INS  T  AL 

TAX' WAY  SIGNS  AND  LIGHTS,  1NSTA1 1. 
RUNWAV  SENSORS  LAND  FOR  OEVElOPMfV 

04  $•  798,555  RECONSTRUCT  ANDOVERLAY  APRON 

(MUlTi-veaR  PROJECT  TOTA’FEDERA! 

COMM  TMENT  $  3  S40  980! 

01  $270  000  CONSTRUCT  taxiWAV.  RECONSTRUCT  AND 

REHABiLiTATE  taXiWAYS.  RECONSTRlJL  ! 
APRON,  EXPAND  APRON,  SEAl  COAT  APRON 
REhARVATE  RlJNWAv  LIGHTS.  NS' A.  , 

."Sl  Ai  APPROACH  AIDS  LAND  I  OR 
APPROACHES 


8  3 


AIRPORTS  GRANT-IN-AID  PROGRAM 

PROJECTS  PLACED  UNDER  GRANT  AGREEMENT  -  FISCAL  YEAR  1984 


LOCATION  AND 
NAME  OF  AIRPORT 


PROJECT  FEDERAL 
NUMBER  FUNDS 


DESCRIPTION  OF  WORK 


,CONT N^ED) 


OMViRC.  A.  $£»•„  CES 


AV..  'ON  A 


' . •'<  -  ..  .j  O'  N  1  S  A  '  .  "v  v 
PA.  A„  A’  ON' 


'■  --  0  ■  ).  \'  • 
:E\tRA>.  AV  AT'ON; 


, :  ‘ . R  A  _  A  j  A  r  (j  \  ] 


A  v ’AT. ON) 


\  \  t_  -R  A 
N  (.  “FO.ONA. 


:>  MON  C  pal 


01  S 1 62.000  REMOVE  OBSTRUCTIONS,  LAND  FOR 

APPROACHES,  RElOCAtiON  ASSISTANCE 


S803.500  MASTER  PLAN  UPDATE,  REMOVE  OBSTRUCTION, 
OVERLAY  AND  UGHT  RUNWAY  INSTALL  VISUAL 
APPROACH  AiD 

S594.000  REMOVE  OBSTRUCTIONS,  LAND  FOR  APPROACHES 


O’  $522,000  REMOVE  OBSTRUCTIONS,  LAND  FOR  APPROACHES 


$43,695  MASTE  R  PLAN  STUDY 


$400,000  CONSTRUCT  AND  LIGHT  TAXIWAY,  EXPAND 
APRON,  INSTALL  APPROACH  AIDS,  LAND  FOR 
DEVELOPMENT 

$600,000  CONSTRUCT  TAXIWAY,  EXPAND  APRON, 

REHABILITATE  RUNWA v  LIGHTING,  LAND  FOR 
APPROACHES 

$77,620  LAND  FOR  DEVELOPMENT 


$306  600  UPANDAPRON  O  Jt  »>  A  r  ’  AX  WAY  AND  APRON 
.AND  TOP  APPROACHES 


03  $)  SO  0C- 1  Ri  Mi > . !  i  IBS’  -  (  •  f;NS  f  «  It  NT)  H  JN  /VA  Y,  i  AN, 

• !  i ~  A-'PRi ;  ai.m  j  s 


$*9  6L'l  VAS'IPP  -V 


TABU  II 

AIRPORTS  GRANT-IN-AID  PROGRAM 

PROJECTS  PLACED  UNDER  GRANT  AGREEMENT  -  FISCAL  YEAR  1984 

PROJECT  FFDFRAL 

NUMRFR  FUNDS  DESCRIPTION  OF  WORK 


LOCATION  AND 
NAME  OF  AIRPORT 


MT  G'LEAD 
MORROW  COON’  v 
(GENERAL Av  A’  ON; 

30RT  CLiNTON 
carl  p  <Elicr  =-e .  0 
(COM ME RC  A  .  SERVICE) 

PORTSMOUTH 

GREATER  °OP'SVO„TU  REG  ONAL 
(GENERAL  A l  A*  ON. 

S  DNEY 

S  DNEY  M  .N  C-PA. 

!GE  NE  RA;  A  j  A’:ON 

:3S  NG=  ElD 

SPR  NCC  ELO  •3E'-A At  1  V/,  0  pa. 
'GENERA;.  A  .  A-  ON". 


XpRcSs 


’O.  r.E'O 
'OlEDO  VET'  A 
(R:  .  TVER! 


i.  R3ANA 
GR  M: S  :  t.O 
'GENERA.  A V  A T  ON' 


Or NE RA. 


O’  S '  50  000  REMOVE  OBSTRUCTIONS,  LAND  cOR 
DEVELOPMENT  AND  APPROAl.  nfS 


STBS. 000  RECONSTRUCT  APRON,  LAND  FOR  APPROACHES 


02  $!  67.900  EXPAND  AND  REHABILITATE  APRON,  SEAL 

APRON;  LAND  FOR  ARPROAGhls 


0 '  S  98  000  MASTER  PLAN  ST  jDt  REMOVE  ORSTR.'L’  ONS 

lAND  FOR  APPROACHES 


O'  $78  ' .  ?  3  7  OVERLAY  TAXI  ,VAvS  AND  A  =  mON  .AN'iEOR 

DEVELOPMENT 


03  $7V)  093  REMOVE  OBSTRUCTION.  RECONS'PJC7  A-’HON. 

nstall  lighting  control,  land  for 
APPROACHES 

MULT. -YEAR  PROJE C '  TOTAL  :EDERAL 
COMMITMENT  s  :  670  104' 

0V  $90  000  REMOVE  OBSTRUCTIONS;  LAND  FOR  APPROACHES 


O'  $48  60'  VASTER  PLAN  STUDY 


REMOVE  OBSTRUCTIONS  ;  AND  COR 
DL  .  f  OPVF  NT  AND  APPROACH-  S 


■P  P  L  A  T 


S700 
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AIRPORTS  GRANT-IN-AID  PROGRAM 

PROJECTS  PLACED  UNDER  GRANT  AGREEMENT  -  FISCAL  YEAR  1*384 

PROJECT  FEDERAL 

NUMBER  FUNDS  OESCRIPT'ON  OF  WORK 


S.'C'U  '/■.  Rv  V«.';  v'l  OR  C  '  O'.S  \  ‘  A  .  - 

■  A'-i’S.  WA.,  V  V ; A L  APPROACH  A  0>. 

.  A  NO  -  OR  A:n  PQACr-O 

03  «•  •  •  l  .0:0  R£('On:tR.  (  "  TAA  A' A*  :\S'A  •  \W/ 

rAX  WAY  .  C'!  '  Y 


TABLE  II 


AIRPORTS  GRANT-IN-AID  PROGRAM 

PROJECTS  PLACED  UNDER  GRANT  AGREEMENT  -  FISCAL  YEAR  1984 


LOCATION  AND 

NAME  OF  AIRPCR' 

PROJECT 

NUMBER 

federal 

FUNDS 

DESCRIPTION  OF  WORK 

•  '  A 

1.0'.  •  - 

,  k  A 

'jj  T  ■  ^  1  ■ 

.  0  A ..  .  i  ?PQQ  A  <  ■  b  ADAM  u  ‘  l  M  •:  .■  y. 

'/-‘■OvE  DHA.-MAGF 

V,A.^  y  y.  c  j.v. 

A  v 

S’  ‘ 

RtVOyT  UC--’  ORSRGCiiQMS.  SFALjQi 

OM  -MM ’A  A  ' 

y  -  \ ,  A  M 

0  • 

"E l  •  )\S7^'.  CT  COM';,  'RlCT  TAX  WAVC 

*•* A  x  *  ’  “  -  • 

) 

■  A-.  "A  .  •- 

0} 

s  -9; 

VRENG’-tN  RrfO\S*s-CT  APRON.  \> 

p  \7VAv  .iC-’INC 

O' 

scs.ooo 

VAS'rR  PLAN  ST.Dv 

”  •  ”  -  -  -  -  '.l 

f  !  -  A  . 

01 

S43..-00 

VAS’ER  PLAN  ST'_DV 

■)v 

S240  840 

C/VC^.AV  AMD  EX ’END  RUNWAY,  OVcK: 

'AX. WAY  AMO  APRON 

=  v  \  r  .A. 

S6^  90’ 

MAS  fr  R  Pi.ANS:wDY 

.} 

V 

S S3  SCO 

■•iO’SF  L  OMPA  '  B'.'TVS^  D  v  !  SUPP!  E  V: 

fit)  ; 

.  a  \ o  rO"  \ o i s r  l  o v p a  *  r  t  v 

$  1  C  -•> 

-  r  ;  J  (  A  M  .  1  ;  %  :  «,  F  \  l )  A  M.  >  •  • 

TASi  t  >i 

A  RPORTS  GRANT-iN-AiD  PROGRAM 

PROJECTS  PLACED  UNDER  GRANT  AGREEMENT  -  FISCAL  YEAR  1984 

LOCATION  AMD 
NAME  Oc  AiRPJRT 


.'ROJECT  HDERAl 

NUMBER  fl.NDS  ,3ESCtll‘;7,ON  Of  i/yORK 


■fl 


a 


tabu  ii 

AIRPORTS  GRANT-IN-AID  PROGRAM 

PROJECTS  PLACED  UNDER  GRANT  AGREEMENT  -  FISCAL  YEAR  1984 


t  OCA^IQN  AND 

project 

EFOERAL 

n a ; a f  airport 

NUMBER 

FUNDS 

DESCRIPTION  OF  WORK 

Y 


- 


$4/t- 


A  \ .  '■ 
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AIRPORTS  GRANT-IN-AID  PROGRAM 

PROJECTS  PLACED  UNDER  GRANT  AGREEMENT  -  FISCAL  YEAR  1984 


LOCATION  AND 
SAME  OF  AIRPORT 


PROJECT  FEDERAL 

NUMBER  FUNDS 


DESCRIPTION  OF  WORK 


S3’  6 SO  VAS'ER  UPDA’E 


S3’  068  VAS'ER  A  AN  STjQY 


P2  S  ’  98.900  REGiONAl  SYSTEM  PLAN  UPDA  ’ E  (CONTINUOUS 

YEAR  ••) 


S’  386.100  WiDEN  TAX  WAYS  RECONSTRUCT  AND  EXPAND 
APRON  SEAL  COAT  APRON;  ACQUIRE  SNOW 
RE  MO  VA_  EQUIPMENT:  RETIRE  TERMINAL 
BUILDING  BONDS,  INSTALL  FENCING 

$’  296  000  jAND  FOR  NO  SE  COMPATIBILITY;  RELOCATION 
ASS  S'ANCE 

S'  222  SCO  RECONSTRUCT  RUNWAY,  CONSTRUCT  T Ax i WAY ; 
JX\0  FOR  DEVElOPVENt 


S2 -6.900  NSTA..LFENCNG 


i<T  SS0  VASTER  P;  AN  :DA’f 


S.  ",  M  l  -1  AS  •  A 


M 


TABLE  II 


AIRPORTS  GRANT-IN-AID  PROGRAM 

PROJECTS  PLACED  UNDER  GRANT  AGREEMENT  -  FISCAL  YEAR  1984 

LOCATION  AND 
NAME  OF  AIRPORT 


PROJECT  FEDERAL 

NUMBER  FUNDS  DESCRIPTION  OF  WORK 


PENNSYLVANIA 


(CONTINUED) 


BUTLER  02 

8UTLER  GRAHAM 

(RELIEVER) 

CONNELLSVILLE  03 

CONNELLSVILLE 

(GENERAL  AVIATION) 

04 


CORRY  01 

CORRY-LAWRENCE 

(GENERAL  AVIATION) 

DOYLESTOWN  03 

DOYLESTOWN 

(RELIEVER) 

D'J  BOlS  02 

DU  BOIS-JEFFERSON  COUNTY 
(COMMERCIAL  SERVICE) 

EBENS8URG  01 

E8ENSBURG 

(GENERAL  AVIATION) 

ERIE  03 

ERIE  INTERNATIONAL 

(PRIMARY) 


FRANKLIN  03 

CHESS-LAMBERTON 

(COMMERCIAL  SERVICE) 

GREENVILLE  01 

GREENVILLE  MUNICIPAL 
(GENERAL  AVIATION) 

02 


$1  30,500  INSTALL  RUNWAY  LIGHTS;  RELOCATE  LANDING 
AID 


$41,868  MASTER  PLAN  UPDATE;  OVERLAY  TAXIWAY; 
INSTALL  VISUAL  APPROACH  AIDS;  INSTALL 
FENCING 

$238,500  OVERLAY  RUNWAY  AND  TAXIWAY;  INSTALL 
VISUAL  APPROACH  AIDS,  INSTALL  FENCING 

$30,204  MASTER  PLAN  UPDATE 


$406,800  OVERLAY  AND  WIDEN  RUNWAY 


$226,586  OVERLAY  TAXIWAY  AND  ACCESS  WAY;  ACQUIRE 
SNOW  REMOVAL  EQUIPMENT 


$353,700  CONSTRUCT  TAXIWAYS  AND  APRON 


$484,620  WIDEN  TAXIWAYS;  INSTALL  TAXIWAY  AND 

RUNWAY  LIGHTING,  INSTALL  RUNWAY  SENSORS 
(MULTI-YEAR  PROJECT  TOTAL  FEDERAL 
COMMITMENT  $  918,000) 

$570,000  GROOVE  RUNWAY;  EXTEND  RUNWAY  SAFETY  AREA 


$34,650  MASTER  PLAN  STUDY 


$365,400  MASTER  PLAN  STUDY,  REMOVE  OBSTRUCTIONS. 

REHABILITATE  AND  OVERLAY  RUNWAY  AND 
TAXIWAY;  INSTALL  VISUAL  APPROACH  AIDS 


t wy  v v"" * u *y*¥* v *y* i 


TABLE  IJ 

AIRPORTS  GRANT-IN-AID  PROGRAM 

PROJECTS  PLACED  UNDER  GRANT  AGREEMENT  -  FISCAL  YEAR  1984 


LOCATION  AND 

NAME  OF  AIRPORT 

PROJECT 

NUMBER 

FEDERAL 

FUNDS 

DESCRIPTION  OF  WORK 

PENNSYLVANIA 

(CONTINUED) 

GROVE  CITY 

GROVE  CITY 

(GENERAL  AVIATION) 

0! 

$38,250 

MASTER  PLAN  STUDY 

INDIANA 

INDIANA  COUNTY/JIMMY  STEWART 

(GENERAL  AVIATION) 

03 

$84,960 

REMOVE  AND/OR  LIGHT  OBSTRUCTIONS 

JOHNSTOWN 

JOHNSTOWN -CAMBRIA  COUNTY 

(COMMERCIAL  SERVICE) 

04 

$775,000 

EXTEND  RUNWAY  SAFETY  AREA,  REHABILITATE 

AND  OVERLAY  TAXIWAYS 

LANCASTER 

LANCASTER 

(PRIMARY) 

03 

$428,580 

MASTER  PLAN  UPDATE;  REHABILITATE  RUNWAY 
LIGHTING,  ACQUIRE  CRASH/FIRE/RESCUE 
EQUIPMENT 

LATROBE 

WESTMORELAND  COUNTY 

(COMMERC'AL  SERVICE) 

01 

$2,385,000 

EXTEND  AND  OVERLAY  RUNWAY  (PHASE  1); 

CONSTRUCT  TAXIWAY 

MIDDLETOWN 

HARRISBURG  INTERNATIONAL 

(PRIMARY) 

05 

$3,184,763 

CONSTRUCT  APRON;  CONSTRUCT  TERMINAL 

BUILDING,  DEMOLISH  EXISTING  TERMINAL 

BUILDING;  CONSTRUCT  ACCESS  WAY; 

CONSTRUCT  SERVICE  ROAD 
(MULTI-YEAR  PROJECT  TOTAL  FEDERAL 
COMMITMENT  $  5,570,518) 

PHILADELPHIA 

NORTH  PHILADELPHIA 

(COMMERCIAL  SERVICE) 

02 

$2,068,173 

RESURFACE  RUNWAY;  REHABILITATE  RUNWAY 

AND  TAXIWAY  LIGHTING;  INSTALL  RUNWAY 
SIGNS;  INSTALL  RUNWAY  SENSORS,  ACQUIRE 
CRASH/FIRE/RESCUE  EQUIPMENT 

PHILADELPHIA 

PHILADELPHIA  INTERNATIONAL 

(PRIMARY) 

04 

$187,326 

MASTER  PLAN  UPDATE 

05 

$1,140,171 

REHABILITATE  TERMINAL  BUILDING 

06 

$3,1  35,307 

PAVEMENT  EVALUATION  STUDY,  ACQUIRE 

CRASH/FIRE/RESCUE  EQUIPMENT, 

REHABILITATE  TERMINAL  BUILDING, 

CONSTRUCT  C R ASH ,'FIRE 'RESCUE  EQUIPMENT 

BUILDING  (DESIGN  ONI  Y),  ACQUIRE  SNOW 

REMOVAl  EQUIPMENT 
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AIRPORTS  GRANT-IN-AID  PROGRAM 

PROJECTS  PLACED  UNDER  GRANT  AGREEMENT  -  FISCAL  YEAR  1984 


LOCATION  AND 

NAME  OF  AIRPORT 

PROJECT 

NUMBER 

FEDERAL 

FUNDS 

DESCRIPTION  OF  WORK 

PENNSYLVANIA 

(CONTINUED) 

PITTSBURGH 

GREATER  PIT  FSBURgH  'N  rERNATlONAL 

(PRIMARY) 

05 

$800,000 

LAND  FOR  NOISE  COMPATIBILITY 

07 

$247,500 

ACQUIRE  SNOW  REMOVAL  EQUIPMENT 

POTTSVILLE 

SCHUYLKILL  COUNTY  •  JOE  2ERBEY 

(GENERAL  AVIATION) 

O' 

$531,403 

OVERLAY  TAXIWAY  AND  APRON;  CONSTRUCT 
APRON;  INSTALL  FENCING 

PUNXSUTAWNEY 

PUNXSUTAWNE  V  MUNICIPAL 

(GENERAL  AVIATION) 

02 

$28,800 

LAND  FOR  APPROACHES 

READING 

READING  MUNI, GEN  CARL  A  SPAAT7  FLO 
(PRIMARY) 

03 

$639,000 

INSTALL  TAXIWAY  LIGHTING  AND  SIGNS; 
REHABILITATE  ELECTRICAL  SERVICE  AND 

LIGHTING  CONTROLS,  INSTALL  ENGINE 

GENERATOR,  ACQUIRE  CRASH/FIRE/RESCUE 

EQUIPMENT 

REEOSVILLE 

MIFFLIN  COUNTY 

(GENERAL  AVIATION) 

02 

$365,120 

CONSTRUCT  AND  LIGHT  TAXIWAY;  INSTALL 

VISUAL  APPROACH  AIDS 

SELiNSGROVE 

PENN  VALLEY 

(GENERAL  AVIATION) 

02 

$436,500 

EXTEND  AND  LIGHT  RUNWAY 

SOMERSET 

SOMERSET  COUNTY 

(GENERAL  AVIAT'ON) 

03 

$620,100 

MASTER  PLAN  UPDATE,  REMOV  •!  OBSTRUCTIONS; 

EXPAND  APRON;  INSTALL  TAXlWAY  LIGHTING; 

LAND  FOR  APPROACHES 

ST  MARYS 

ST  MARYS  MUN'C'PAL 

(GENERAL  AV'AT'ON) 

02 

$245,700 

REMOVE  AND  LIGHT  OBSTRUC  TlONS,  INSTALL 

BEACON  AND  WEATHER  REPORTING  SYSTEM, 

ACQUIRE  SNOW  REMOVAL  EQUIPMENT 

STATE  COl  .rGE 

UN  VERSIFY  PARK 

(PR  MARY i 

0? 

$102,126 

CONSTRUCT  TERMINAL  BUILDING 

01 

$440  000 

EXTEND  RUNWAY  AND  TAXIWAY,  EXPAND  APRON 

t*«F.  Me  W  GARDEN  v  NG  f  :  .J 
(»► 1  r  yfP  PP  .  A '  L 


9  3 


TABLE  II 


AIRPORTS  GRANT-IN-AID  PROGRAM 

PROJECTS  PLACED  UNDER  GRANT  AGREEMENT  -  FISCAL  YEAR  1984 


LOCATION  AND 

NAME  OF  AIRPORT 

PROJECT 

NUMBER 

FEDERAL 

FUNDS 

DESCRIPTION  OF  WORK 

PENNSYLVANIA 

(CONTINUED) 

WASHINGTON 

WASHINGTON  COUNTY 

(RELIEVER) 

04 

$764,790 

EXTEND  RUNWAY  (PHASE  1);  CONSTRUCT 

TAXIWAY 

WILKES-BARRE/SCRANTON 

WILKES-8ARRE/SCR  ANTON 

(PRIMARY) 

OS 

$601,008 

EXPAND  APRON 

WILLIAMSPORT 

WILUAMSPORT-LYCOMING  COUNTY 

(PRIMARY) 

02 

$429,300 

OVERLAY  RUNWAY;  INSTALL  TAXIWAY  SIGNS 

PUERTO  RICO 

AGUADILLA 

BORINGUEN 

(COMMERCIAL  SERVICE) 

01 

$482,255 

ACQUIRE  CFR  VEHICLES  AND  PROXIMITY 

SUITS,  INSTAL  VISUAL  APPROACH  AIDS 

ARECIBO 

ARECIBO 

(GENERAL  AVIATION) 

01 

$450,336 

PREPARE  LAYOUT  PLAN;  OVERLAY  RUNWAY, 

INSTALLSAFETY  FENCING 

FAJARDO 

FAJARDO 

(COMMERCIAL  SERViCE) 

01 

$25,740 

INSTALL  EMERGENCY  GENERATOR 

ISLADE  VIEQUES 

VIEQUES 

(COMMERCIAL  SERVICE) 

02 

$257,1  18 

INSTALL  VISUAL  APPROACH  AID  AND  FENCING 

MAYAGUEZ 

mayaguez 

(COMMERCIAL  SERVICE) 

01 

$1,058,479 

OVERLAY  RUNWAY,  CONSTRUCT  AND  LIGHT 
TAXIWAY,  INSTALL  VISUAL  APPROACH  AID 

SAN  JUAN 

PUERTO  PICO  1 N T  '•  L 

(PRIMARV) 

04 

$1,142,727 

REHABILITATE  IMPROVE  TFRMINAl  BUILDING, 

CONSTRUCT  TERMINAL  ENTRANCE  ROAD  -  PHASE 

II 

RHODE  ISLAND 


SI  $93  025  STATE  SYSTEM  PLAN  UPDATE 

S' ATf  Of  FA-OOE  1S1AND 
'SYSTEM  Pi  AN) 
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AIRPORTS  GRANT-IN-AID  PROGRAM 

PROJECTS  PLACED  UNDER  GRANT  AGREEMENT  -  FISCAL  YEAR  1984 

LOCATION  AND 
NAME  OF  AIRPORT 


PROJECT  FEDERAL 

NUMBER  FUNDS  DESCRIPTION  OF  WORK 


RHODE  ISLAND 


(CONTINUED) 


BLOCK  ISLAND  01  $74,700  MASTER  PLAN  STUDY 

8LOCK  ISLAND  STATE 
(COMMERCIAL  SERVICE) 

NEWPORT  01  $82,080  MASTER  PLAN  STUDY 

NEWPORT  STATE 
(GENERAL  AVIATION) 

north  Kingston 
QUONSET  STATE 
(GENERAL  AVIATION) 


PROVIDENCE 

THEODORE  F  GREEN  STATE 

(PRIMARY) 

03 

$583,200 

CONSTRUCT  NOISE  BARRIER 

SMITHFIELD 

NORTH  CENTRAL  STATE 

(RELIEVER) 

02 

$540,000 

EXTEND  AND  LIGHT  TAXIWAY 

westerly 

westerly  state 

(COMMERCIAL  SERVICE) 

01 

$89,672 

MASTER  PLAN  STUDY 

02  $403,200  REHABILITATE  ELECTRICAL  VAULT  AND 

REPLACE  ENGINE  GENERATOR 


SOUTH  CAROLINA 


S2  $356,484  SYSTEM  PLAN  STUDY 

STATE  OF  SOUTH  CAROLINA 
(SYSTEM  PLAN) 

BEAUFORT 
BEAUFORTCOUNTY 
(GENERAL  AVIATION) 

CHARLESTON 

CHARLESTON  AFBiMUNICIPAL 
(PRIMARY) 

04  $1,172,103  INSTALL  SECURITY  FENCING, 

CONSTRUCT/LIGHT  APRON,  install  PASSENGER 
LOADING  BRIDGES,  CONSTRUCT'UGHT 
TERMINAL  LOOP,  ACCESS  AND  SERVICE  ROADS 
(MULTI-YEAR  PROJECT  TOTAL  FEDERAL 
COMMITMENT  $  2,279.541) 


03  $622,135  RECONSTRUCT  APRON,  INSTALL  APRON  EDGE 

LIGHTS  AND  TAXIWAY  GUIDANCE  SIGNS 


02  $306,257  CONSTRUCT  APRON  AND  TAXIWAY,  INSTALL  AND 

RELOCATE  TAXIWAY  LIGHTING 
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AIRPORTS  GRANT-IN-AID  PROGRAM 

PROJECTS  PLACED  UNDER  GRANT  AGREEMENT  -  FISCAL  YEAR  1984 


LOCATION  AND 

PROJECT 

FEDERAL 

NAME  OF  AIRPORT 

NUMBER 

FUNDS 

DESCRIPTION  OF  WORK 

SOUTH  CAROLINA 

(CONTINUED) 

COLUMBIA 

COLUMBIA  METROPOLITAN 

(PRIMARY) 

03 

5642.864 

ACQUIRE  CFR  VEHICLE.  AUXILIARY  EQUIPMENT 
AND  PROXIMITY  SUITS,  CONSTRUCT  AND 

LIGHT  HELIPAD;  GROOVE  RUNWAYS,  CONSTRUCT 

TAXIWAYS,  REHABILITATE  RUNWAY  LIGHTING; 
REHABILITATE/INSTALL  TAXIWAY  LIGHTING 
{MULTI-YEAR  PROJECT  TOTAL  FEDERAL 
COMMITMENT  $  862.163) 


GREER 

GREENVILLE-SPARTANBURG 

(PRIMARY) 

04 

$717,843 

REHABIITATE  RUNWAY  CENTERLINE  AND 

TOUCHDOWN  ZONE  AND  TAXIWAY  CENTERLINE 

LIGHTING;  INSTALL  SURFACE  CONDITION 

SENSORSYSTEM 

HILTON  HEAD  ISLAND 

HILTON  HEAO 

(COMMERCIAL  SERVICE) 

01 

$70,376 

INSTALL  TAXIWAY  LIGHTING 

MONCKS  CORNER 

BERKELEYCOUNTY 

(GENERAL  AVIATION) 

02 

$222,987 

CONSTRUCT  AND  LIGHT  TAXIWAY 

MT  PLEASANT 

EAST  COOPER  (NEW) 

(GENERAL  AVIATION) 

03 

$816,054 

SITE  PREPARATION  FOR  RUNWAY,  TAXIWAY 

APRON  AND  ACCESS  ROAD 

MYRTLE  BEACH 

MYRTLE  BEACH  AIR  FORCE  BASE 

(PRIMARY) 

02 

$315,000 

EXPAND  AND  LIGHT  APRON;  CONSTRUCT  STUB 

TAXIWAY;  REHABILITATE  APRON 

ROCK  HILL 

BRVANT  FIELD 

(RELIEVER) 

01 

$571,381 

LAND  FOR  DEVELOPMENT.  RELOCATION 

ASSISTANCE,  CONSTRUCT  AND  LIGHT  STUB 

TAXIWAY,  RECONSTRUCT  PORTION  OF  DRAINAGE 

SYSTEM 

SUMMERVILLE 

J  E  LOCKLAlR  MEMOR'AL  (NEW) 

(GENERAL  AVIATION) 

02 

$646,475 

SITE  PREPARTA  ON  FOR  RUNWAY,  TAXIWAY  AND 

APRON.  LAND  FOR  DEVELOPMENT 

WALTERBORO 

WAL  TERBQRO  MUNICIPAL 

(GENERAL  AVIATION) 

02 

$472,734 

overlay  runway  and  reseal  pavement 

JOINTS 
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AIRPORTS  GRANT-IN-AID  PROGRAM 

PROJECTS  PLACED  UNDER  GRANT  AGREEMENT  -  FISCAL  YEAR  1 984 

LOCATION  AND 
NAME  OF  AIRPORT 


SOUTH  DAKOTA 


=  =  = 

STATE  OF  SOUTH  DAKO 1  A 

(SYSTEM  PLAN) 

SI 

$179,922 

STATE  SYSTEM  PLAN  UPDATE 

ABERDEEN 

ABERDEEN  REGIONAL 

(COMMERCIAL  SERVICE) 

02 

$198,000 

IMPROVE  AIRFIELD  DRAINAGE 

03 

$640,000 

IMPROVE  AIRFIELD  DRAINAGE 

BELLE  FOURCHE 

NEW 

(GENERAL  AVIATION) 

01 

$56,700 

LAND  FOR  DEVELOPMENT  AND  APPROACHES 

BiSON 

BISON 

(GENERAL  AVIATION) 

01 

$54,000 

SEAL  RUNWAY,  TAXIWAYS  AND  APRON 

CAN'ON 

canton  Municipal 

(GENERAL  AVIA  \ ION) 

01 

$72,000 

SEAL  RUNWAY,  TAXIWAYS  AND  APRON; 

CONSTRUCT  TAXIWAY 

LEMMON 

LEMMON  MUNICIPAL 

(GENERAL  AVIATION) 

01 

$1 12,000 

SEAL  RUNWAY,  TAXIWAYS  AND  APRON 

MADISON 

MADISON  MUNICIPAL 

(General  aviation) 

01 

$166,500 

SEAL  RUNWAY,  TAXIWAYS  AND  APRON 

Mil  BANK 

MiLBANK  MUNICIPAL 

(GENERAL  AVIAT'ONj 

0  3 

$99,000 

LIGHT  OBSTRUCTIONS,  INSTALL  RUNWAY 
LIGHTING;  INSTALL  VISUAL  APPROACH  AIDS 

MiTCHEl  L 

mit  Chf  l  l  municipal 

(COMMERCIAL  SERVICE) 

03 

$271,800 

RECONSTRUCT  TAXIWAY,  SEAL  COAT  APRONS, 

IMPROVE  DRAINAGE 

P'NE  Ridge 

R'NE  RIDGE 

IG-NFRA  AVIATION) 

02 

$  1  3S.000 

SEAL  RUNWAYS,  TAXIWAYS  AND  APRON 
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AIRPORTS  GRANT-IN-AID  PROGRAM 

PROJECTS  PLACED  UNDER  GRANT  AGREEMENT  -  FISCAL  YEAR  1 984 


LOCATION  AND 

NAME  OF  AIRPORT 

PROJECT 

NUMBER 

FEDERAL 

FUNDS 

DESCRIPTION  OF  WORK 

SOUTH  DAKOTA 

(CONTINUED) 

RAPID  CITY 

RAPID  CITY  REGIONAL 

(PRIMARY) 

03 

$1,081,045 

RECONSTRUCT.  STRENGTHEN  AND  OVERLAY 

TAXIWAYS,  IMPROVE  LIGHTING  CONTROLS 

SlOUX  FALLS 

JOE  FOSS  FIELD 

(PRIMARY) 

02 

$124,200 

ACQUIRE  SNOW  REMOVAL  EQUIPMENT 

03 

$461,514 

REHABILITATE  RUNWAY,  TAXIWAYS  AND  APRON; 

OVERLAY  TAXIWAYS  AND  ACCESS  WAYS; 

INSTALL  APRON  LIGHTING;  INSTALL  SECURITY 

FENCING 

SlSSETON 

SISSETON  MUNICIPAL 

(GENERAL  AVIATION) 

01 

$378,000 

EXTEND,  WIDEN  AND  RECONSTRUCT  RUNWAY; 

SEAL  RUNWAY.  TAXIWAY  AND  APRON;  CONSTUCT 
TAXIWAYS;  LAND  FOR  APPROACHES 

SPEARF.SH 

SLACK  HILLS 

(GENERAL  AVIATION) 

02 

$380,000 

EXTEND  AND  MARK  RUNWAY,  INSTALL  VASI; 

PROVIDE  BANK  PROTECTION  FOR  RELOCATED 

FALSE  BOTTOM  CREEK;  GRADE  FOR  ADDITIONAL 

GENERAL  AVIATION  AREA;  CONSTRUCT 

TAXIWAYS  AND  ACCESS  ROAD;  FENCING; 

SEEDING 

WATERTOWN 

WATERTOWN  MUNICIPAL 

(COMMERCIAL  SERVICE) 

02 

$191,000 

SEAL  COAT  RUNWAY  AND  TAXIWAYS;  ACQUIRE 
SNOW  REMOVAL  EQUIPMENT 

TENNESSEE 

BRISTOL 

rRi-ory 

(PRIMARY) 

04 

$1,212,421 

MASTER  PLAN  UPDATF,  STRENGTHEN  AND 

GROOVE  RUNWAY,  INSTALL  RUNWAY  SURFACE 

CONDITION  SENSORS 

OS 

$155,700 

INSTALL  RUNWAY  AND  TAXIWAY  CL  IlDANC  t 

SIGNS,  INSTAlt  RUNWAY  uGHT'NG 

06 

$103,229 

ACQUIRE  SNOWBLOWER,  LAND  FOR  DEVELOPMENT 

CH ATT  ANOOGA 

LOVE  1  „  F'FLD 

03 

$224,329 

MASTER  PLAN  UPDATE,  INSTALL  RUNWAY 

SURFACE  SENSORS 
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AIRPORTS  GRANT-IN-AID  PROGRAM 

PROJECTS  PLACED  UNDER  GRANT  AGREEMENT  -  FISCAL  YEAR  1 984 

LOCA'i  lON  AND 

NAME  Of  AIRPORT 

PROJECT 

NUMBER 

FEDERAL 

FUNDS 

DESCRIPTION  OF  WORK 

TENNESSEE 

(CONTINUED) 

GREENEVILLE 

GREENEVILLE  MUNICIPAL 

(GENERAL  AVIATION) 

0! 

$378,000 

STRENGTHEN  RUNWAY  AND  APRON 

JACKSON 

MCKELLAR  FIELD 

(COMMERCIAL  SERVICE) 

01 

$145,829 

MASTER  PLAN  UPDATE;  RECONSTRUCT  JOINTS 

ON  RUNWAY,  INSTALL  RUNWAY  SURFACE 

CONDITION  SENSORS 

KNOXVILLE 

KNOXVILLE  DOWNTOWN  ISLAND 

(RELIEVER) 

02 

$523,797 

CONSTRUCT  ACCESS  ROAD  BRIDGE 

KNOXVILLE 

MCGHEE-TYSON 

(PRIMARY) 

04 

$836,479 

RECONSTRUCT  JOINTS  ON  APRON  AND 

TAXIWAYS;  CONSTRUCT  LIGHTING  VAULT; 

INSTALL  LIGHTING  EQUIPMENT  ENGINE 

GENERATOR  AND  COMPUTER  CONTROL  SYSTEM 

LAWRENCEBURG 

LAWRENCE  BURG 

(GENERAL  AVIATION) 

01 

$226,800 

STRENGTHEN  RUNWAY,  TAXIWAY  AND  APRON 

LOUDON 

LOUDON  COUNTY  (NEW) 

(GENERAL  AVIATION) 

01 

$61,650 

MASTER  PLAN  STUDY 

MEMPHIS 

MEMPHIS  INTERNATIONAL 

(PRIMARY) 

04 

$381,489 

LAND  FOR  DEVELOPMENT 

05 

$2,142,828 

MASTER  PLAN  UPDATE  AND  PART  1  50  NOISE 

PLAN,  CRASH/FIRE/RESCUE  TRUCK;  DRAINAGE 

IMPROVEMENTS;  RELOCATE  UTILITIES 
(MULTI-YEAR  PROJECT  TOTAL  FEDERAL 

COMMITMENT  $  2,350,979) 

MURFREESBORO 

MURFREESBORO  MUNICIPAL 

(GENERA1..  AVIATION) 

02 

$108,000 

EXTEND  AND  LIGHT  RUNWAY;  RELOCATE  VISUAL 

APPROACH  AIDS 

NASH  VI1.  LE 

IOhN  f  'NNf.  (NEW) 

04 

$62,460 

l  AND  FOR  CLEAR  AND  APPROACH  ZONES 

TABLE  II 


AIRPORTS  GRANT-IN-AID  PROGRAM 

PROJECTS  PLACED  UNDER  GRANT  AGREEMENT  -  FISCAL  YEAR  1984 


LOCATION  AND 
NAME  OF  AIRPORT 


TENNESSEE 


PROJECT  FEDERAL 
NUMBER  FUNDS 


DESCRIPTION  OF  WORK 


(CONTINUED) 


NASHVILLE 

JOHN  C  TUNE  (NEW) 

(RELIEVER) 


NASHVILLE 

NASHVILLE  METROPOLITAN 
(PRIMARY) 


SCOTT  COUNTY  MUNIC’PAL 
(GENERAL  AVIATION) 

SEVIERVILLE 

GATLINBURG-PIGEON  FORGE 
(GENERAL  AVIATION) 

SHELSYVILLE 

BOMAR  FIELD -SHELBY  vILLE  MUNICI 
(GENERAL  AVIATION) 


SMYRNA 

SMYRNA 


(RFUEVlR) 


WINCHESTER 
WINCHESTER  MUNICIPAL 
(G£NE  RAL  AVIA”  Q  \ ) 


O  (.OP°!DO'h 


S  V  p A  - 


S929.1 19  PAVE  RUNWAY.  PARALLEL  TAXIWAY. 

CONNECTING  TAXIWAY  AND  APRON,  RFtOCATE 


S730.3 !  9  SITE  PREPARATION  FOR  RUN  WAY  AND  PARALLEL 
TAXIWAY  EXTENSION,  OBSTRUCTION  REMOVAL 


Si  ,170  000  SITE  PREPARATION  FOR  NEW  TERMINAL  APRON 


$2,000,255  SITE  PREPARATION  FOR  NEW  TERMINAL  APRON 
-  PHASE  II 

$447,219  SITE  PREPARATION  FOR  TAXIWAY 

$750,000  EXTEND  AND  LIGHT  RUNWAY;  RELOCATE  VISUAL 
APPROACH  AIDS,  LAND  FOR  CLEAR  ZONE 


01  S3 10,000  CONSTRUCT  TAXIWATS,  INSTALL  TAXIWAY 


$698,334  CONSTRUCT  AND  H,n!  'AX'WAYS;  EXPAND 
APRON,  LAND  F O R  ,) t  V El  OPMfcN  • 


$405  000  SIRFNG'HNEN  TAXIWAYS 


$94,500  (  ONST K  ,(  '  APRON  AND  1  AX'WAY  (  ONNf  <  T,;>K 


$  1  50  000  SY  5  '  L  M  P:  A  r.  S 1  u ; )  Y 


31.  ..F  COAST  PLANVNG  REGION 
S  v  S 1  E  VI  PLAN) 


*CH~~  CEN  'PA.  "F  X. AS  R-G.ON 
S-  S' L  '.I  5waN) 


.'ATE  O'-  '  E XAS 
y'STSVl  PI  AN' 

S3  .  EVE 

■  \e  vn-vc  ■  a 

r'-'I'VU  Rv: 

war.;  i  o 

_  O  * ;  '  r  R  N  A  7  0  !\  A  L 
PR.r.'ARV'i 


s'.'GiE  'ON  '  A-  E  .At-  SON 
l-’AJOH  A  CO-  ;N  '  v 
U  "V.-v  R(  A.  SF a  .  CF 

.  -  A 

I  'A  .  A  J  A  *,ON) 


«.ECi,*  Vt  l’< 
-  -  R  ~  L  ,  A  't  1 


M3  S72.000  METROPOLITAN  SYSTEM  PLAN  STUDY 


M3  $72,000  METROPOLITAN  SYSTEM  PLAN  STUDY 


S2  $136,485  SYSTEM  PLAN  STUDY 


03  $371,368  REHABILITATE  RUNWAY  AND  TAXiWAYS; 

INSTALL  RUNWAY  LIGHTING  AND  FENCING 


03  $1,.  46,049  COMPLETE  RECONSTRUCTION,  EXTET  AND 

LIGHTING  OF  RUNWAY,  CONSTRUCT  j  l,GH  T 
TAXIWAYS;  INSTALL  FENCING 
(MULTI-YEAR  PROJECT  TOTAL  FEDEk. 
COMMITMENT  $  3,109,1  12) 

03  $261,900  OVERLAY  PARALLEL  TAXIWAY,  SEAL  TFRMWAL 

APRON 


01  $711,000  CONSTRUCT  RUNWAY,  TAXIWAY.  APRON  AND 

ENTRANCE  ROAD.  .NS TALL  RUNWAY  LIGHTING 
AND  FENCING  LAND rOR  DEVELOPMENT  AND 
CLEARZONES 

03  $i,230  000  CONSTRUCT  WIDEN  AND  EXTEND  RUNWAY, 

CONSTRUE'  TAXiWAYS.  REIOCAU  F’OWERL  INE 


03  S3  164  950  SIRE  NCi’HEN  AND  GROOVE  RUNWAY,  IX'END 
RUNWAY.  OVE  -•'LAv  (X'END  IAXIWAYS  AND 
APRONS  NSTAli.  RUN'vSAY  LuSHT  :NG  AND 
TAXIWAY  GUIDANCE  SilSNS.  LONSTHL.C.1  (I  Sluv 
St  RViCL  FAC  ;  TV 

04  $1^0.000  RECONS  TR  LT  'L'-'Yif.Ai  A(  U  Vi  ROAD 
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AIRPORTS  GRANT-IN-AID  PROGRAM 

PROJECTS  PLACED  UNDER  GRANT  AGREEMENT-  FISCAL  YEAR  1984 


LOCATION  AND 

NAME  OF  AIRPORT 

PROJECT 

NUMBER 

FEDERAL 

FUNDS 

DESCRIPTION  OF  WORK 

TEXAS  (CONTINUED) 

BEAUMONT  PT  ARTHUR 

JEFFERSON  COUNTY 

(PRIMARY) 

03 

$197,306 

REHABILITATE  RUNWAY  AND  TAXIWAYS 

(MULTI-YEAR  PROJECT  TOTAL  FEDERAL 

COMMITMENT  $  250,000) 

04 

$668,833 

RECONSTRUCT  PUBLIC  AREA  OF  AIRPORT 

TERMINAL  BUILDING 

(MULTI-YEAR  PROJFCT  TOTAL  FEDERAL 

COMMITMENT  $  1,149,551) 

RROWNSVLLE 

3ROWNSVILLE/SOUTH  PADRE  ISLAND  INTL 

(PR'MARY) 

04 

$612,243 

REHABILITATE  LIGHTING  VAULT  AND  RUNWAY 

LIGHTING  SYSTEM;  OVERLAY  TAXIWAYS  AND 

APRONS 

(MULTI-YEAR  PROJECT  TOTAL  FEDERAL 

COMMITMENT  S  816,300) 

CENTER 

center  municipal 

(GENERAL  AVIATION) 

03 

$206,000 

CONSTRUCT  RUNWAY  AND  TAXIWAY  SURFACE 

COURSE,  INSTALL  VISUAL  APPROACH  AIDS 

CLEBURNE 

CLEBURNE  MUNICIPAL 

(GENERA.  AVIATION) 

01 

$265,500 

CONSTRUCT  APRON,  TAXIWAYS  AND  TERMINAL 

ACCESS  ROAD;  LAND  FOR  DEVELOPMENT 

Cleveland 

CLEVELAND  MUNICIPAL 

(GENERAL  AV(ATlON) 

03 

$700,000 

WIDEN/EXTEND  RUNWAY,  INSTALL  RUN WA  r 

lighting  and  fencing,  land  for 

development 

COLLEGE  station 

easterwood  field 

'PRIMARY; 

02 

$182,000 

CONSTRUCT  TAXIWAY,  TAXIWAY  LiGh  TiNG  AND 

GUIDANCE  SIGNS 

conroc 

VON  •  GOMERV  COUNTY 

l  L7E«) 

03 

$54,738 

MASTER  PLANS'.  JOY 

CO*?  ,$  G*R.$r 

'  U'*^  of  Mp,ST  N’FRNATIQNAl 

04 

$82  7,145 

EXTEND  TAXIWAY  APRON  AND  ROAD 

CONSTRUCT  DRAINAGE  1  HANNEl 

OS 

$160  000 

ACO'J'RE  CRASH  F IRE  RESCUE  VEHICLE 

'  ■A  ■  •  A  ?  V  \(  A L 

1  :  V  3  A  A  i  A  *  OV 

01 

$323 254 

CONSTRUCT  RARAIlF.;  AND  CONNfcC  tING 

TAXIWAYS 
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AIRPORTS  GRANT-IN-AID  PROGRAM 

PROJECTS  PLACED  UNDER  GRANT  AGREEMENT  -  FISCAL  YEAR  1984 


LOCATION  AND 

NAME  OF  AIRPORT 

PROJECT 

NUMBER 

FEDERA' 

FUNDS 

DESCRIPTION  OF  WORK 

'.V  E  $  "  .  PGM  A 

(CON"  VjED! 

$, .  "ON 

3C?AXT0\  LOUNTy 

GENERAL  AVALON' 

0  • 

S/ ■  SSO 

'  -A.  p  .  \  vV  A  v  c  A  t'  ;>  -  j  _  :  rj  s  •  a  --  a  [ . 

(  ONTRC\  0\  r-  NWAV  .  'G*irs 

Wisconsin 

AP°lE  'ON 

O  ,'GA.V  t  CO jN rv 

.PR’VARY' 

03 

$200,000 

ACQUIRE  CRASH  FIRF  PFSO.JE  FOUIPME  N T 

SA„  C^A  RE 

:0j  C.A  RE  COUNtY 

op  \'A»v 

02 

S225  000 

ACQUIRE  SNOW  REMOVAL  EQUIPMENT.  LAND  TOR 

DEVELOPMENT 

G  R  b  E  \  3  A  v 

A_,$T  N  S"pAu3Eu  =!E LO 

33  V  A  3  v . 

02 

S88  7  5d  . 

ACQUIRE  SNOW  REMOVAL  EQUIPMENT,  LAND  FOR 

APPROACHES.  RELOCATION  ASSISTANCE 

(MUL  'i-YF.AR  RROIECT  TOTAL  FEDERAL 
COMMITMENT  S  1,167.300) 

.AMES.'  „.i 

aOC-  COl.N'v 

CO V V F  B  C '  A  w  Sc  RVCF; 

02 

$926  700 

CONSTRUCT  AND  LIGHT  TAXIWAYS,  LONS’RUCT 

APRON,  RECONSTRUCT  APRONS,  SEAL  COAT 

APRON.  NST.AlL  VISUAL  APPROACH  AIDS 

*  : .\OShA  V  JVC  yAL 

O' 

SI  7S0.000 

LAND  FOR  DEVELOPMENT  AND  APPROACHES 

-  A  (..  3  ,  ) 

02 

$952,479 

APPLY  POROUS  FRO  ION  (M'JRSh  .  SEAL 

’AX  WAYS  AND  APRONS  OVf  Rl  Av  RijNWA  v  AND 

TAXIWAY,  INS" Al.,  TAX'WAv  SIGNS 

CONSTRl.f  T  APRON  (  ONS'R  ;C T  SNOW  Rf  MOVAl 

MATERIAL  STORAGE  K.i  ID  N(. 

f  V U L. r  •  YE  A R  PRO  J{; (  T  ” NO  A  i  l  •'  Df  »  A l. 

(OMM.’MF.NI  $  *  MR  40 A ' 

J  A  N 1.  <  ;  \  '  V  3.  (  :  *  j  A  . 

-■  3  ’  /  A  3  / 

’3  ,A/.  -  !. 

1  > 

S2  ’■  Jf.  '  JB 

[  X  P  A  N  1  A  °  PON  A\f)  *  A  x 1  vV  A  v  <.  ( )  N  S 1  R  X  ' 

:t  ’  9l. AS  r  r  TNT  NSlAJi  .V  •'( yj  [  D(  •> 

MAP  -  EPS 

VAN  •  .-.A  ..o 

Sf.-’S  1  i't 

(  O  N  S  ’Pi  i  (  :  RUN  W  A  r  I  A  X '  VV  A  •  A  N ; )  A  •  >■(")  N 

•  NS’Ai.  pa;  1  <  m  flfj T  R{ }  (  ' N  P ,  NvVA  '  .  u.m  *■. 

1  i  I: 


•Tm  •'  , 

»"  ■ ' 

& 

TABLE  II 

AIRPORTS  GRANT-IN-AID  PROGRAM 

PROJECTS  PLACED  UNDER  GRANT  AGREEMENT  -  FISCAL  YEAR  1984 

m 

LOCATION  AND 

PROJECT 

FEDERAL 

NAME  OF  AIRPORT 

NUMBER 

FUNDS 

DESCRIPTION  OF  WORK 

WASHINGTON 

'CONTINUED) 

= 

a 

S'OKANt 

02 

S294.398 

REH ASIL'TATE  PORTION  OF  RUNWAY,  TAXIWAY, 

:ELTS  FitLD 

AND  APRON,  CONSTRUCT  TAXIWAY;  EXPAND 

•  ’  % 

(REL'EVER) 

APRONS 

SPOKANE 

03 

S2,082.663 

ACQUIRE  PROXIMITY  SUITS;  REHABILITATE 

SPOKANE  INTERNATIONAL 

TAXIWAYS  AND  TAXIWAY  LIGHTING,  CONSTRUCT 

9 

►  ■ 

PRiMAPY) 

TAXIWAYS,  EXPAND  APRON;  WIDEN  TAXIWAY, 

CONSTRUCT  SNOW  REMOVAL  EQUIPMENT  STORAGE 

BUILDING 

(MULTI  YEAR  PROJECT  TOTAL  FEDERAL 

•  ,» 

COMMITMENT  $  2,515,429) 

y 

- . 

y.  ■'. 

'ACOMA 

'ACOVA  NAPSOWS 

'GENERAL  AVIATION) 

01 

995,618 

MASTER  PLAN  UPDATE 

t".-- 

vv 

V  . 

** 

VANCOUVER 

EVERGREEN  FIELD 

01 

SI  2,000 

MASTER  PLAN  STUDY 

m 

(RtlJc  VFR  PRiVATE) 

h-  - 

VANCOUVER 

02 

$90,000 

CONSTRUCT  APRON,  WIDEN  TAXIWAY 

PE  ARSON  A  SPARK 

*\V 

(GENERAL  AV'ATiON) 

9 

■>' 

VAK  ■  VA 

vaf  iVA  AiR  -ERViN A 

( p  »  V  A  p  Y ) 

04 

S2  78, 705 

REHASH  TATE  RUNWAY  AND  TAXIWAY; 

CONSTRUCT  TAXIWAY 

•  ,  - 

A’  E  S  v  ;  '4  A 

= 

(  .lA3,  H  (  )*4 

07 

5354  2  30 

SEAL  COAT  RUNWAY  AND  TAXIWAY, 

-  AN.V-.V-A 

RECONSTRUCT  TAXIWAv 

-  VAP  - 

N*  - 

• 

‘  •  :  '  4 

S5 1  -'.SOU 

CONSTRUCT  ANDviGHT  A  ■  J  AND  TAXIWAYS, 

7-'  ' 

'  "  A  ’  f  W  A  ^  •  P  ■' 

4  ■  ■ 

REPAIR  LANDSLIDE 

p  \  ,  , 

0* 

5f  5 4  090 

REMOVE  OBSTRUCTION,  EXTEND  ’AXIWAY, 

‘ '  • 

A:  *  f  .  7) 

INSTALL  VI SUA,„  APPROACH  AID 

“Si 

•r~  v  ,  \  :  •<  jn 

•v ;. 

1  1 

.) 

r 

-  Sml  -w'.  VJ.  fc..-.  N  a'a. 

*  •  -  *  .  *  *  ■  . *« 
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AIRPORTS  GRANT-IN-AID  PROGRAM 

PROJECTS  PLACED  UNDER  GRANT  AGREEMENT  -  FISCAL  YEAR  1984 


LOCATION  AND 

NAME  OE  AIRPORT 

PROJECT 

NUMBER 

FEDERAL 

FUNDS 

DESCRIPTION  OF  WORK 

WASHINGTON  (CONTINUED) 

PASCO 

TRI-CITIES 

(PRIMARY) 

05 

SI. 684,903 

EXTEND,  STRENGTHEN,  AND  LIGHT  TAXIWAYS; 
REHABILITATE  TAXIWAY  LIGHTING, 

RECONSTRUCT,  STRENGTHEN,  AND  EXPAND 

APRON;  EXPAND  AND  MODERNIZE  TERMINAL 

BUILDING;  CONSTRUCT  ACCESS  ROAD 

(MULTI-YEAR  PROJECT  TOTAL FFDERAL 

COMMITMENT  $  4,138,903) 

PullMAN 

PULLMAN-MOSCOW  REGIONAL 

;f  OMME  RC  AL  SERVICE) 

04 

$125,000 

REHABILITATE  RUNWAYS  AND  TAXIWAYS  AND 

APRON;  CONSTRUCT  APRON,  RECONSTRUC1 

ACCESS  ROAD;  INSTALL  SAFETY  FENCING 

PUYALLUP 

PUVA..UP  NO'JSTRIAL  AIRPARK 

(GENERA.  AV  A'lON) 

02 

S67.500 

MASTER  PLAN  STUDY 

RC-. AND 

3  C-.AND 

:<;E\EBA_  A V  A’lON) 

0T 

$103,159 

LAND  FOR  APPROACHES,  EXTENDSAFETY 

AREAS,  MODIFY  RUNWAY  LIGHTING  SYSTEM, 
REHABILITATE  APRON 

02 

$34,200 

master  plan  update,  noise  compatibility 

STUDY 

SE  A T ".t 

RCE'NG  "  ElD  KING  COUNTY  INTERNATIONAL 

pEL'EyER. 

04 

$300,000 

REHABILITATE  AMD  STRENGTHEN  T  AX i WAY  AND 

APRON 

OS 

$180,000 

master  pi  AN  SH'Dy 

SEATc  p 

SEATTLE. TACOMA  NtERNATIONAl 

(PRIMARY;, 

06 

$5  991,034 

LAND  FO°  NOiSE  COMPATIBILITY,  RELOCATION 

ASSISrANCE 

N1 

$25,600 

DEVELOP  Building  CODE  REQUIREMENTS  and 

E NFORt EMfc N 1  PROCEDURES  FOR  PROV'DlNG 

NOISE  ABATEMENT  N  t-e  sea  rAC  AREA  FOR 

NEW  CONS' Ri.C  TION 

SNOhOVS- 

O' 

$69  292 

VASTER  Plan  ST  JDY 

£  v  t-E.D 
f  vA’5: 
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AIRPORTS  GRANT-IN-AID  PROGRAM 

PROJECTS  PLACED  UNDER  GRANT  AGREEMENT  -  FISCAL  YEAR  1984 


PROJECT  FEDERAL 

NUMBER  FUNDS  DESCRIPTION  OF  WORK 


WASHINGTON 


LOCATION  AND 
NAME  OF  AIRPORT 


R1 

CENrRA„  P_G£T  SOUND  REGION 

lSystem  plan) 

ANACORTES  01 

ANACORTES 

(GENERAl  AV-A'  ON) 

BELLNGHAM  01 

3  ..  N6-AV  INTERNATIONAL 
(COMMERCIAL  SERVICE) 

BREVE  R'ON  01 

V  D  A:RPQR  T 

GENERAL  AV  AT  ON) 

C«EhA.:S  02 

S  CEN'E’OL'A 
GENERA.  AVAT  ON) 

E.'fR-!'  04 

>no iov  Sm  coun'y  pa.  <e  field 

,  R  L  .,  EVER) 

OS 

•2  L)  A  v  "  A  R  3  O  R  01 

■  R  lA  »  3  ,J  ~ 

(  OWE  RT  A_  >t  P  .  (  ■_  ' 

02 

■  E .  SC'  02 

,<;E  RA;  A  j  A  '  ON; 

ocean  shores  * ; 2 

Nt  A1 

(GENERA  A.  AT  ON) 


$73,800  REGIONAL  SYSTEM  PLAN  UPDATE 


S18.450  MASTER  PLAN  STUDY 


$63,000  LAND  FOR  APPROACHES,  REMOVE  OBSTRUCTIONS 


$45,000  IMPROVE  RUNWAY  SAFETY  AREA 


$400,000  CONSTRUCT  TAXIWAYS  AND  APRON 


$75,202  NOISE  COMPATIBILITY  PLAN  STUDY 

$’  500,000  CONSTRUCT  AND  LIGHT  TAXIWAY 
$644,400  LAND  FOR  DEVELOPMENT  AND  APPROACHES 

2  706  849  Rt  MOVE  OBSTRUCTION,  LAND  FOR  DEVELOPMENT 
AND  APPROACHES  INSTALL  PERIME T E R  F ENCE 

$4 '5  000  REMOVE  OBSTRIJC  NON,  LAND  FOR  DEVELOPMENT 
AND  APV’ROAL  hES 


CON5TRLK  T  RUNWAY  INCLUDING  TURNAROUNDS 
AND  CONNECTlNG  TAXIWAY,  CONSTRUCT  APRON, 
NSTALL  W  NDCONE  AND  SEGMENTED  CIRCLE, 
iNSTAl  L  S'  .  JRITY  FENCING 


1  13 


$'  090,000 
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AIRPORTS  GRANT-IN-AID  PROGRAM 

PROJECTS  PLACED  UNDER  GRANT  AGREEMENT  -  FISCAL  YEAR  1984 


LOCATION  AND 

NAME  OF  AIRPORT 

PROJECT 

NUMBER 

FEDERAL 

FUNDS 

DESCRIPTION  OF  WORK 

VIRGINIA  (CONTINUED) 

NORFOLK 

NORFOLK  INTERNATIONAL 

(PRIMARY) 

03 

5213,750 

ACQUIRE  CRASH 'FI  RE 'RESCUE  EQU'PMENT 

PETERSBURG 

PETERSBURG  MUNICIPAL 

(GENERAL  AVIATION) 

01 

$210,000 

IMPROVE  DRAINAGE 

QUINTON 

NEW  KENT  COUNTY 

(GENERAL  AVIATION) 

03 

$748,200 

CONSTRUCT  RUNWAY  AND  TAXIWAYS 

Richmond 

R'CHARD  EVELYN  BIRD  INTERNATIONAL 

(PRIMARY) 

06 

$1,674,061 

RECONSTRUCT,  GROOVE  AND  LIGHT  RUNWAY, 

CONSTRUCT  AND  L'GHT  TAXIWAY 

(MULTI-YEAR  PROJECT  TOTAL  FEDERAL 

COMMITMENT  $  4.095,000) 

Richmond 

VA  CONTINUOUS  ARPT  SYSTEM  PLAN  (CASP)  V. 

(System  plan) 

S3 

$147,420 

STATE  SYSTEM  PLAN  UPDATE 

(CONTINUOUS-YEAR  8) 

ROANOKE 

ROANOKE  MUNICIPAL/WOODRUM 

'PRIMARY) 

04 

$83,771 

MASTER  PLAN  STUDY 

SOUTH  BOSTON 

W'LLIAM  M  TUCK 

(GENERA.  AVIATION) 

02 

$382,500 

REMOVE  OBSTRUCTIONS;  CONSTRUCT  ACCESS 

WAY 

SUFFOLK 

Suffolk  municipal 

'GENERAL  AV'ATION) 

03 

S  195,929 

CONSTRUCT  ACCESS  WAY 

TANGIER 

TANGIER  ISLAND 

•  GENERA.  AViATiON) 

01 

$  1  37,945 

RECONSTRUCT  RUNWAY  AND  EXTENDED  RUNWAY 

safety  AREA 

WARREN  rON 

WARRENTON-FAQU!ER 

IGENERA.  AVIATION) 

01 

$32,175 

MASTER  PLAN  STUDY  (FEASIBILITY  OF  PUBLIC 

ACQUISITION) 

WISE 

-ONESOME  ='NE 

GENERA  AUATON) 

01 

$832,514 

EXTEND  AND  LIGHT  RUNWAY 
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AIRPORTS  GRANT-IN-AID  PROGRAM 

PROJECTS  PLACED  UNDER  GRANT  AGREEMENT  -  FISCAL  YEAR  1984 

LOCATION  AND 

NAME  OF  AIRPORT 

PROJECT 

NUMBER 

FEDERAL 

FUNDS 

DESCRIPTION  OF  WORK 

V  1  RG  '  \  i  A  (CONTINUED) 

Charlottesville 

CHARLOTTESVILLE  •  ALBERMARLE 

PRIMARY) 

05 

$195,255 

RELOCATE  UTILITIES,  INSTALL  ELECTRICAL 

VAULT,  CONSTRUCT  ACCESS  WAY 

(MULTI-YEAR  PROJECT  TOTAL  FEDERAL 

COMMITMENT  $  441,728) 

CHESAPEAKE 

CHESAPEAKE  MUNICIPAL 

(RELIEVER) 

02 

$82,500 

CONSTRUCT  APRON 

CHESTERFIELD 

CHESTERFIELD  COUNTY 

(REUEVER) 

02 

$877,018 

REMOVE  OBSTRUCTIONS;  WIDEN  RUNWAY; 
OVERLAY  RUNWAY  AND  TAXIWAYS;  UPGRADE 

VISUAL  APPROACH  A'DS 

DANVILLE 

DAN V  LIE  MUNICIPAL 

(GENERAL  AVIATION) 

01 

$337,241 

REMOVE  OBSTRUCTIONS;  CONSTRUCT  TAXIWAY; 
INSTALL  VISUAL  APPROACH  AIDS,  LAND  FOR 

APPROACHES 

RUNWAY 

02 

$232,736 

REHABILITATE 

FRANKLIN 

f RANK. IN  MUNICPAL  ■  JOHN  BEVERLY  ROSE 

(GENERAL  AVIATION) 

02 

$109,498 

REHABILITATE  runway  lighting 

LEESBURG 

LEESBURG  MUNICIPAL/GODFREY  FIELD 

(RELIEVER) 

02 

$66,601 

REMOVE  OBSTRUCTIONS 

OUISA 

NEW 

(GENERAL  AVIATION) 

01 

$18,000 

MASTER  PLAN  STUDY 

LYNCHBURG 

LYNCHBURG  MUN/PRESTON  GLENN  FIELD 

(PRIMARY) 

03 

$100,680 

INSTALL  TAXIWAY  SIGNS,  INSTALL  VISUAL 

APPROACH  AIDS,  INSTALL  FENCING 

MANASSAS 

MANASSAS  MUNICIPAL 

(RELIEVER) 

03 

$477,000 

CONSTRUCT  ACCESS  WAY 

NEWPORT  NEWS 

PATRICK  HENRY  INTERNATIONAL 

(PR'MARY) 

03 

$343  21  3 

REHABILITATE  AIRPORT  LIGHTING  VAIJL  T, 

INSTALL  TAXIWAY  LIGHTING  AND  SIGNS 

TABLE  II 


AIRPORTS  GRANT-IN-AID  PROGRAM 

PROJECTS  PLACED  UNDER  GRANT  AGREEMENT  -  FISCAL  YEAR  1984 


LOCATION  AND 

NAME  OP  AIRPOR, 

PROJECT 

NUMBER 

FEDERAL 

FUNDS 

DESCRIPTION  OF  WORK 

VERMONT 

(CONTINUED) 

VO^R  SVuE 

MORR  SV'LLF -StOWE  STATE 

(GENERAL  AVIATION) 

03 

$44  890 

REP!  ACE  NON-PRECISION  APPROACH  AID 

NEWPORT 

NEWPORT  STATE 

(GENERAL  AVIATION) 

02 

$26749 

REPLACE  NON-PRECISiON  APPROACH  AID 

R'JTlAND 

RO'LAND  s-ate 

(COMMERCIAL  SERVICE! 

02 

$200  000 

CONSTRUCT  TERMINAL  BUILDING,  INSTALL 

FENCING 

03 

$279  148 

CONSTRUCT  ACCESS  WAY 

04 

$517  153 

REHABILITATE,  SEAL  AND  CONSTRUCT  APRON; 

INSTALL  FENCING 

V  °C  N  1 S  . A  N  D  S 

charlotte  aval  e 

cvr.le  c 

(PRIMARY) 

03 

$2,682  000 

UTILITY  RELOCATION 

v  P  G  N  i  A 

ABINGDON 

VIRGINIA  m-GhlANDS 

(GENERAL  AVIATION) 

03 

$19  530 

MASTER  PLAN  UPDATE 

04 

$1  830,100 

CONSTRUCT  RUNWAY  (SITE  PREPARATION) 

Black  S3URG 

VPi 

■;'GFNF  PAi  A  yiATiON) 

02 

$25  000 

MASTER  PLAN  UPDATE 

''■‘AR;.OTrESVILLE 

( -APLOT’ESVILI  f.  AlBERMARlE 

P»,  VARY ; 

04 

$  1 90  7  3 1 

ACQUIRE  CRASH  EiRE  RESCUE  EQUIPMENT 
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AIRPORTS  GRANT-IN-AID  PROGRAM 

PROJECTS  PLACED  UNDER  GRANT  AGREEMENT  -  FISCAL  YEAR  1 984 


LOCATION  AND 

NAME  OF  AIRPORT 

PROJECT 

NUMBER 

FEDERAL 

FUNDS 

DE$CRIPTION  OF  WORK 

UTAH 

(CONTINUED) 

SAIT  LAKE  C'TY 

SALT  LAKE  OTY  INTERNATIONAL 

(PRIMARY) 

04 

$2,641 ,652 

RECONSTRUCT  AND  MARK  SOUTH  PORT'ON  OF 

WEST  PARALLEL  TAXIWAY.  CONSTRUCT  PORT, ON 

OF  CONCOURSE  AND  CONNECT 'NG  TAX:WAY 

05 

$128  589 

NOISE  COMPATIBILITY  PLAN  STUDY 

SALT  LAKE  CITY 

SALT  LAKE  CITY  MUNICIPAL  NO  2 

(RELIEVER] 

02 

$300,000 

EXTEND  AND  LIGHT  RUNWA  v  AND  TAXIWAY 

SPANISH  FORK 

SPANISH  FORK  SPRINGV'LlE 

(GENERAL  AVIATION) 

01 

$635,000 

LAND  FOR  CLEAR  ZONE;  EXTEND  RUNWAY 

(PHASE  1) 

02 

$200,000 

REMOVE  OBSTRUCTION 

03 

$540,000 

EXTEND  RUNWAY  AND  RUNWAY  LIGHT. NG, 

OVERLAY  runway 

S'  GEORGE 

ST  GEORGE  MUNICIPAL 

(COMMERCIAL  SERVICE) 

01 

$363,760 

CONSTRUCT  TAXIWAY,  CONSTRliCt  APRON, 

EXPAND  APRON 

TOOELE 

TOOELE  VALLEY 

(GENERAL  AVIATION) 

02 

$124,812 

LAND  FOR  DEVELOPMENT 

VERMONT 

BURLINGTON 

BURLINGTON  INTERNATIONAL 

(PRIMARY) 

03 

$1,276,476 

REHABILITATE  ANDOVERLAY  RUNWAY.  IMPROVt 

EXTENDED  RUNWAY  SAFETY  AREA,  INSTALL 

RUNWAY  SENSORS,  LIGH Tt D  RUNWAY  DISI  ANCE 

REMArNING  MARKERS  AND  7AX'WAV  SIGNS 

(MULTi  YEAR  PROJECT  rOTAL  FEDERAL 

COMMITMENT  S  1.755  000) 

04 

$98  5  72 

MASTER  PlAN  UPDATE 

HlGHGATE 

FRANKLIN  COUNTY  STA’E 

01 

$173  242 

WSTAlL  RUNWAY  AND  TAXIWA  -  ^C;HTS, 

install  V'SUAL  APPROACH  A.DS,  ME’ROVE 
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AIRPORTS  GRANT-IN-AID  PROGRAM 

PROJECTS  PLACED  UNDER  GRANT  AGREEMENT  -  FISCAL  YEAR  1984 

location  and 

NAME  OF  AIRPORT 

«.AS  (CONTINUED) 


V.  ES..ACO  01  $24,390  MASTER  PLAN  STUDY 

'  '  '  A t  / 

•'OFNcRAL  AVIATION) 

W-NN'E  01  $31,500  MASTER  PLAN  STUDY 

'  AMBERS  COUNTY 
!•:  V'RAl  AVIATION) 


PROiECT  FEDERAL 

NUMBER  FUNDS  DESCRIPTION  OF  WORK 


'  3  :  S'  TERRITORY 


••'‘.-'At  ISLAND 
.TSRAE  IN  TERNAT!ONAL 
'  OVMERCIAl  SERVICE) 


A  =  Si  AND 

commercial  service) 


02  $609,200  CONSTRUCT  TAXIWAY  AND  APRON 


02  $343,000  GROOVE  RUNWAY,  INSTALL  SAFETY  AND 

PERIMETER  FENCING 


Ml 

' A  ,AkE  City  METROPOLITAN  AREA 
•  S  'STM  PiAN) 

S2 

.  ’  s  OF  UTAH 
S  VfMSIAN) 

AN  01 

"  AN  CACHE 
•'*  *E  DL'Ai  SERV.CE) 

02 

.N  CO1 

•  :  R A AvATION) 


'  02 

■  ')  M  .NlClRA,. 


$65,532  METROPOLITAN  SYSTEM  PLAN  UPDATE 
(CONTINUOUS) 


$88,343  STATE  SYSTEM  PLAN  UPDATE  (CONTINUOUS) 


$1,074,000  RECONSTRUCT  RUNWAY,  MODIFY  RUNWAY 
LIGHTING 


$860  928  REHABILITATE  AND  STRENGTHEN  RUNWAY, 

CONNECTING  TAXIWAYS,  AND  TURNAROUND; 
REHABILITATE  AND  STRENGTHEN  PORTION  OF 
RUNWAY 

$490,000  REHABILITATE  AND  EXPAND  TERMINAL  AREA 
APRON 
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AIRPORTS  GRANT-IN-AID  PROGRAM 

PROJECTS  PLACED  UNDER  GRANT  AGREEMENT  -  FISCAL  YEAR  1 984 

LOCATION  AND 

NAME  OF  AIRPORT 

PROJECT 

NUMBER 

FEDERAL 

FUNDS 

DESCRIPTION  OF  WORK 

TEXAS 

(CONTINUED) 

SAN  ANTONIO 

SAN  ANTONIO  INTERNATIONAL 

(PRIMARY) 

06 

$450,000 

OVERLAY  RUNWAY 

07 

$3,850,179 

RECONSTRUCT  RUNWAY  AND  TAXIWAYS;  GROOVE 

RUNWAY 

08 

$482,000 

RECONSTRUCT  RUNWAY;  OVERLAY  TAXIWAY 

SAN  MARCOS 

SAN  MARCOS  MUNICIPAL 

(GENERAL  AVIATION) 

01 

$144,900 

RECONSTRUCT,  WIDEN  AND  OVERLAY  TAXIWAYS, 

CONSTRUCT  TAXIWAYS;  LAND  FOR  APPROACHES 

SEALY 

(NEW)SEALY  municipal 

(GENERAL  AVIATION) 

01 

$52,200 

MASTERPLAN  STUDY 

SHERMAN/DENISON 

GRAYSON  COUNTY 

(GENERAL  AVIATION) 

02 

$557,000 

OVERLAY  CENTER  PORTION  OF  RUNWAY 

SINTON 

SINTON 

(GENERAL  AVIATION) 

01 

$25,514 

MASTER  PLAN  STUDY 

SMITHVILLE 

SMITH VILLE  MUNICIPAL 

(GENERAL  AVIATION) 

01 

$27,000 

MASTER  PLAN  STUDY 

TERRELL 

TERRELL  MUNICIPAL 

(GENERAL  AVIATION) 

03 

$772,200 

COMPLETE  CONSTRUCTION  OF  TAXIWAYS, 

CONSTRUCT  TAXIWAYS,  APRON  AND  SERVICE 

ROAD 

VERNON 

WILBARGER  COUNTY 

(GENERAL  AVIATION) 

01 

$712,000 

CONSTRUCT  TAXIWAY;  EXPAND  TERMINAL  APRON 

WACO 

WACO  MADISON  COOPER 

(COMMERCIAL  SERVICE) 

02 

$112,815 

ACQUIRE  LAND  FOR  CLEAR  ZONE  AND 

COMPATIBLE  LAND  USE 

WEATHERFORD 

NEW 

'PEuEVER) 

02 

$29,295 

MASTER  PLAN  STUDY 
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AIRPORTS  GRANT-IN-AID  PROGRAM 

PROJECTS  PLACED  UNDER  GRANT  AGREEMENT  -  FISCAL  YEAR  1984 


LOCATION  AND 

NAME  OF  AIRPORT 

PROJECT 

NUMBER 

FEDERAL 

FUNDS 

DESCRIPTION  OF  WORK 

TEXAS 

(CONTINUED) 

LUBBOCK 

LUBBOCK  INTERNATIONAL 

(PRIMARY) 

04 

$1,193,615 

CONSTRUCT  TAXIWAYS 

MCALLEN 

MILLER  INTERNATIONAL 

(PRIMARY) 

03 

$579,323 

EXTEND  TAXIWAY;  OVERLAY  APRON;  INSTALL 

FENCING 

MCKINNEY 

MCKINNEY  MUNICIPAL 

(RELIEVER) 

03 

$1,900,000 

EXTEND,  LIGHT  AND  WIDEN  RUNWAY;  OVERLAY 

RUNWAY;  EXTEND  TAXIWAY;  RELOCATE  ROAD; 

INSTALL  VASI,  REIL,  FENCING,  LAND  FOR 

DEVELOPMENT  AND  RUNWAY  EXTENSION 

MESQUITE 

PHIL  L  HUDSON  FIELD 

(RELIEVER) 

03 

$1,450,000 

RECONSTRUCT,  WIDEN  AND  LIGHT  RUNWAY; 

RECONSTRUCT,  WIDEN  AND  CONSTRUCT 

TAXIWAYS 

MIDLAND 

MIDLAND  REGIONAL  AIRPORT 

(PRIMARY) 

04 

$234,900 

ACQUIRE  CRASH/FIRE/RESCUE  VEHICLE 

MOUNT  VERNON 

FRANKLIN  COUNTY  (NEW) 

(GENERAL  AVIATION) 

01 

$16,200 

MASTER  PLAN  STUDY 

ORANGE 

ORANGE  COUNTY 

(GENERAL  AVIATION) 

O' 

$599,982 

EXTEND  AND  LIGHT  TAXIWAY,  EXPAND  APRON; 

SEAL  COAT  APRON;  LAND  FOR  DEVELOPMENT 

PALACIOS 

PALACIOS  MUNICIPAL 

(GENERAL  AVIATION) 

01 

$27,000 

MASTER  PLAN  STUDY 

PECOS  CITY 

PECOS  MUNICIPAL 

(GENERAL  AVIATION) 

01 

$252,000 

RECONSTRUCT  TAXIWAY  AND  APRON 

QUANAH 

QUANAH  MUNICIPAL 

(GENERAL  AVIATION) 

02 

$256,326 

EXTEND  RUNWAY;  COMPLETE  TAXIWAY 

EXTENSION;  CONSTRUCT  TAXIWAY,  LAND  FOR 

APPROACHES 

SAN  ANGELO 

mathis  field 

'PRIMARY) 

03 

$900,000 

CONSTRUCT  AND  LIGHT  TAXIWAY 

106 
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AIRPORTS  GRANT-IN-AID  PROGRAM 

PROJECTS  PLACED  UNDER  GRANT  AGREEMENT  -  FISCAL  YEAR  1984 


LOCATION  AND 

NAME  OF  AIRPORT 

PROJECT 

NUMBER 

FEDERAL 

FUNDS 

DESCRIPTION  OF  WORK 

TEXAS  (CONTINUED) 

huRST 

NEW  R  .8'.  C  JSE  hEl'PORT 

(General  avia*'ON  hEl  port) 

01 

$45,270 

HELIPORT  STUDY 

,jN Cr  ON 

*  V  9  L  e  (  0  ■  N  T  v 

.GtNfRA*  Av  A  ’  ON'- 

01 

$160,200 

PAVE  AND  LIGHT  RUNWAY  EXTENSION;  INSTALL 

BEACON,  LIGHTED  WINDCONE  AND  SEGMENTED 

CIRCLE 

*  ctN  V-  N  *  A 

'(nwt  '■'(  Ac  -,f  ,  i  ^ 

02 

$962  000 

ACQUIRE  CRASH/FIRE/RESCUE  VEHICLE, 

OVERLAY  RUNWAY;CONSTRUCT  TAXIWAYS,  LAND 
FOR  APPROACH  AID 

•O  N'T.  S  SBE  5 

hAvV'-QR NE  •  t  1  l) 

!GtNi»A.  AVA  '  ONI 

01 

$159,750 

CONSTRUCT  TAXIWAY,  LAND  (REIMBURSEMENT) 

A  Pi.) R'E 

.A  PQR’E  V  N  C'P.V. 

'REUE  ;ER; 

02 

$600  000 

CONSTRUCT  APRON  AND  TAXIWAYS  INSTALL 

SECURITY  FENCING,  CONSTRUCT  ACCESS  ROAD 

LAMESA 

LAMESA  MiJN'C  PAL 

(GENERAL  Av'A"  ON) 

01 

$194,175 

ACQUIRE  LAND  FOR  APPROACHES  AND 

DEVELOPMENT,  RELOCATE  ROAD 

LAREDO 

LAREDO  INTERNATIONAL 

(COMMERCIAL  SERVICE) 

05 

$300,000 

CONSTRUCT  POROUS  FRICTION  COURSE  ON 

RUNWAY 

LIBERTY 

liberty  municipal 

(GENERAL  AVIATION) 

01 

$75,000 

MASTER  PLAN  STUDY,  EXTEND  RUNWAY  (DESIGN 
ONLY) 

02 

$375,000 

CONSTRUCT  ACCESS  ROAD.  IMPROVE  DRAW  AGE  , 

INSTALL  FENCING,  1  AND  FOR  DE  VELOPMENT 

AND  CLEAR /ONE 

LONGV'EW 

GREGG  COUNTY 

(COMMERC'AL  SERVICE) 

03 

$151  000 

GROOVE  RUNWAY,  INSTALL  WIND  C  ONE  S  AND 

SEGMENTED  CiCl  E 

LUBBOCK 

LUBBOCK  iN'FRNAT'ONA. 
(primary; 


03 


$248  601  ACQUIRE  SNOW  REMOVAL  EQUIPMENT 
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AIRPORTS  GRANT-IN-AID  PROGRAM 

PROJECTS  PLACED  UNDER  GRANT  AGREEMENT  -  FISCAL  YEAR  1984 

LOCATION  AND 

NAME  OF  AIRPORT 

PROJECT 

NUf  ’ER 

FEDERAL 

FUNDS 

DESCRIPTION  OF  WORK 

TEXAS 

(CON’NuEO) 

FORT  WORTH 

MEACHAM  FIELD 

(COMMERCIAL  SERVICE) 

03 

S558.000 

RECONSTRUCT  'AX.WArS  AND  ACCESS  Hi.  AD 

:VP*»OvE  2>R«iNAGE  !VAi  ■(  NC  No 

FORT  WORTH 

SOUTH  TARRANT  COUNTY ;\EW) 

(RELIEVER) 

04 

S2.S00  000 

LAfjOfQ0 

1.1  N  E  •  P^A$f 

OS 

52,000.000 

S:  T  E  P^t  PARA  r.O\  •  OP  Ni  .V  A  >'A  OR  ' 

OBSTRL  C  r  ION  RE  "."OVA! 

GALVESTON 

SCHOLES  F'ELD 

(PRIMARY) 

c.: 

S231  040 

•NS'a.L  SECl.R  •  >  1 .  MCE 

GRAHAM 

C-RAh AM  MuN'C  pal 

(GENERAL  AV'At:ON) 

01 

S  36.1  S3 

MAS  rc  R  plan  ST^O'1' 

‘-ARl  NGEN 

RIO  GRANDE  VALLE  V  H\T 

(PRIMARY) 

o.: 

SI  769.2 '2 

COMPLETE  CONSTRl.C  ',<;N'l  GhHNGOF  RUNWAY 

ANDTax  W.V  EX'ENSiOM,  OVERLAY  RUNWAY 

PHASE  i 

Ofi 

S270,000 

ACQUIRE  CRASH  i  rT  RESCUE  EQUIPMENT 

HEREFORD 

herefopd  municipal 

(GENERAi.  AVIAT'ON; 

01 

S230  2  ’  S 

DRAINAGE  -IMPROVEMENTS,  OVERLAY  PARKING 

APRON 

HOUSTON 

Ellington  f-e^d 

(RE  lT  V  E  R ; 

a: 

SSS0  00O 

■NSTAlL  RUNWAY  and  TAXiWAY  LIGHTING, 

|-  L  F'CT  PiC  At  VAu'  1  INSTALL  C  UOANCE  S'GNS 

MC*i;S  rOM 

■rot RCON”  NE  Nr  A.. 

'PD;  V  v  ' 

Ci  * 

V  )  '58  /f* 

SI T  r  PRt  p ARA T .ON  •'■O*  RUNWAY  AND 

AS''GC  ■'*  ^  D  *'  AXUVA  Y  x  r"‘,  T  c  M .  c  ON S  ’  RUG  \ 

TA<  WAV  t3f>  DOES  ASE  1 

M  .  ’  •  A H  PRO/  i  T  TOTAL  O  Or  RA 1. 

COMMIT  M;  NT  x  1  ■’  .’58. T  /Nj 

•OUSTDN 

VM...  AM  F  ^OBF  « 

;pv  vary, 

i  ? 

$s  Ol'O.OOO 

Rt  C  ONS  T  R‘.  JC  NON  AND  ;  uRANCE  TREATMENT  Of 

e 1 N  W  A  c ,  CONS' RLC  T  T  A  XlWA  y  S 
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AIRPORTS  GRANT-IN-AID  PROGRAM 

PROJECTS  PLACED  UNDER  GRANT  AGREEMENT  -  FISCAL  YEAR  1984 


LOCATION  AND 

PROJECT 

FEDERAL 

NAME  OF  AIRPORT 

NUMBER 

FUNDS 

DESCRIPTION  OF  WORK 

X  A  S 


(CONTINUFD) 


,'A[  , 

DALLAS  L.OVP  Pitt  D 
.PR  MARY) 


DA;  l  AS- FT  WORtH 

DA  l  AS  •OR]  WOK IH  RE  UIONAI 

;  ['  R  via R  v ' 


>A ;  Kif  > 

Of  I  KIO  IN  !  [  (.'NATIONAL 
(liFW  «AL  AvATION) 


DtNTON 

Df  N  T  ON  MlJNlf.PAl 
( R  *■  AVER) 


On  MAS 

Ol  MAS  MONK  :>  Al. 
!<il  Nr  «A.  A  VIA  •  ION) 


:  AC  )l  ■  PASS 
Nf  W 

'I;1  Til  ■■  Al  A  VIA  I  ION) 


!  ,  PASO 

tl  i'A’.i  :•  INTI  HNA’IONAI 
O’l'iMAR  '] 


03  S  2 .  /  ?  3.410  INSTAU  TAXIWAYUGHTING.  CONSIKIH  T 

PEDESTRIAN  WAL  H  WAY,  Rt  CONSTRUE  I  I  N  I  WANE  I 
ROAD 

(MULTI-YEAR  PROJfCT  TOTAI  FFDEPAI 
COMMITMENT  $  4.616. 32S) 

03  S3.S00.000  CONSTRUCT.  GROOVE  AND  1  IC.HT  RUNWAY. 

CONSTRUCT  TAXIWAY  AND  ROAD 
(MULTI  YEAR  PROJEC  T  TOTAI  FI  Df  RAi 
COMMITMENT  S  36. .’SO  000) 

03  $300,000  LAND  FOR  APPROAC  HI  S 


01  $468. S00  CONSTRUCT  APRON  AND  TAlXWAYS.  IMPROVf 

DRAINAGE 


03  $18/, 1  /S  CONSTRUCT  PARTIAL  PARALLEL  lAX'WAY 


04  JJ  $2,242  CONSIRUC  f  APRON.  Ml  Id  Alt  I’OWl  III  INI  $  AND 

HANGARS 

01  S4S.OOO  MASK  R  PI  ANSIUDY 


0  1 


$‘>04  036  (  OMPI  I  II  PARE  ‘NG  RAMI'  iNS'Al  'A.«.  IWA 

i  i>(.l  I  Kill  I  S,  INS  I  A!  ,  Sill  |R|  T  ■'  ,  li  '  I  *Vj<  , 


04  SI  11)6  8  31)  HI  MARI  i '  A  I  I  Al-i.'l  IN  v| 

Al  O'  nil  I  I  I  ■>  Vi  “.I  , 

03  ’ll  4(11)  i  c  >vt  ■  I  '  i  wi  c  I  >N  ,  '  -  . 

(  I  INS  '  Hi  (  '  'Ai  3.  A  • 

<H  >  nni)  w;  (  j  »v,  :  R  .i  *  -  \  A  A  >  ■ 
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AIRPORTS  GRANT-IN-AID  PROGRAM 

PROJECTS  PLACED  UNDER  GRANT  AGREEMENT  -  FISCAL  YEAR  1 984 


LOCATION  AND 

NAME  OF  AIRPORT 

PROJECT 

NUMBER 

FEDERAL 

FUNDS 

DESCRIPTION  OF  WORK 

WISCONSIN 

(CONTINUED) 

V :  L  V\  A  i  j  K  E  t 

GENERA l  M.TCwFLL  F-:ElD 

.OR;  VARY; 

09 

S923.2S0 

SEAL  COAT  RUNWAY  RECONSTRuCT  TAXIWAY 

AND  ARRON.  CONSTRUCT  ACCESS  WAY;  MPROVE 

ACCESS  WAY 

VOS  NEE 

CENTRAL  WISCONSIN 

;~R  VARY; 

03 

S’. 167, 608 

RECONSTRUCT  RUNWAY  AND  TAXiWAY, 

RECONSTRUCT  RUNWAY  AND  TAXiWAY  LIGHTING 

JSmkQSm 

VV  :  TVAN  f -E  .0 

'  o  R  ■  V  A  R  v  i 

02 

$391,025 

CONSTRUCT  TAXIWAY  AND  APRON.  INSTAl  L 
VISUAL  APPROACH  AIDS,  NOISE 

COMPATIBILITY  PLAN  STUDY  (PART  1  50) 

•■’=AiR'E  0.,  Ci-.FN 

RPAiR'E  DOCH.EN  MUNICIPAL 

GENERA.  AVAL  ON) 

01 

$954,900 

EXTEND,  WIDEN  AND  OVERLAY  RUNWAY, 

OVERLAY  TAXIWAY  AND  APRON;  INSTALL 
RUNWAY  1  IGHTING,  RELOCATE  OBSTRUCTIONS 

RACINE 

-0=0  C<  RAC  lE 

RE.IEVERPRI .  A'E; 

01 

SI. 581. 300 

MASTER  PLAN  STUDY,  RECONSTRUCT  AND  LiGHT 

RUNWAY,  INSTALL  RUNWAY  LIGHTS.  RF PLACE 
AIRPORT  BEACON;  LAND  FOR  DEVELOPMENT 

PA  NElANDER 

pm INc  LANDE  R-ONE  iDA  COUNT  Y 

'COMMERCIAL  SlRV'C.E' 

02 

$191,100 

install  fencing 

'<VA .  ES-  A 

7/ A  COUNTY 

'3ELiE 

01 

$585,000 

RECONSTRUCT  RUNWAY  AND  TAX, WAYS, 

CONSTRUCT  TAXIWAY.  INSTALL  RADIO  CONTROi 

ON  RUNWAY  LIGHTS,  REFURBISH  AIRPORT 

BEACON 

.VA  ,”ACA 

/v  A  _  PAC  V^N.O^V. 

NE  RAl  A  Of4) 

02 

$479,700 

EXTEND  RUNWAY,  lAND  FOR  D E V F  1  OPMFNT  AND 

APPROACHES 

‘  A  v  A  '  V  M 

Ll2 

S 1  5  7,500 

INSTALI  runway  L  k'.M  ’  Nt.:  SYw  V  ANP 

VISUAL  APPROACH  A'1>,  .AN;)  ?  OR  Ai’V  - .  >,V  h*  S 

N  A  ’  '*>( ) \  A  '  O ■ ,  N  ’  ■<  " t  '■  •  ,  A  '  'O *;  A 

OS 

$4-0.  ■  1$ 

CONS^R  JC  r  APRONS  N  S  T  A ,  l  S  f  (  ,R.tf 

NC  MS 

!  I  7 
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AIRPORTS  GRANT-IN-AID  PROGRAM 

PROJECTS  PLACED  UNDER  GRANT  AGREEMENT  -  FISCAL  YEAR  1984 


LOCATION  AND 

NAME  OF  AIRPORT 

PROJECT 

NUMBER 

FEDERAL 

FUNDS 

DESCRIPTION  OF  WORK 

WYOMING 

(CONTINUED) 

CASPER 

NATRONA  COUNTY  'INTERNATIONAL 

(PRIMARY) 

06 

$450,000 

LAND  FOR  APPROACH  PROTECTION 

CHEVENNE 

CHEYENNE 

(PRIMARY) 

03 

$48,280 

MASTER  PLAN  STUDY 

04 

$150,900 

REHABILITATE  RUNWAY  AND  MODERNIZE 

TERMINAL  BUILDING  (DESIGN  ONLY) 

EVANSTON 

EVANSTON  (NEW) 

(GENERA,.  AV  AT'ON) 

03 

$1,000,000 

CONSTRUCT  RUNWAY,  TAXIWAY,  AND  APRON 

(FINAL  PHASE),  INSTALL  RUNWAY  LIGHTING 

SYSTEM 

GiL,E~TS 

GiUE"E  CAMPSELl  COUNTY 

(COMMERC'AL  SERVICE) 

02 

$390,000 

RECONSTRUCT  APRON 

03 

$150,000 

ACQUIRE  CRASH  FIRE, 'RESCUE  VEHICLE 

G  R  E  v  3  L  L  l 

SO)’-  3  G  -ORN  COUNTY 

(GENERAL  ALA’  ON) 

02 

$265,000 

OVERLAY  runway 

..A-’AMiE 

GENERAL  3RESS  F  fL0 

COMMERCIAL  sf°v  ce 

01 

$531,000 

APPLY  POROUS  FRICTION  COURSE  ON  RUNWAY 

\£DA,.F 

':E\r.;}*V  A  ,  A  *  C.\, 

01 

$1,000,000 

CONSTRUCT  RUNWAY  AND  TAXIWAY;  INSTALL 

RUNWAY  LIGHTING  SYSTEM,  RELOCATE  VISUAL 

APPROACH  AIDS 

■  -■  *-‘r 

02 

$650,000 

CONSTRUCT  AND  LIGHT  TAXIWAY 

■  •  N 

02 

$82  800 

INSTALL  RUNWAY  LIGHTING  SYSTEM  INCLUDING 

BEACON.  1  iGHTED  WINDCONF.  AND  SEGMENTED 

CIRC  1 1 

02 

$125  '00 

ACQ'  liRE  SNOW  REMOVAL  EQUIPMENT 
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AIRPORTS  GRANT-IN-AID  PROGRAM 

PROJECTS  PLACED  UNDER  GRANT  AGREEMENT-  FISCAL  YEAR  1984 

LOCATION  AND 
NAME  OF  AIRPORT 

WYOMING  (CONTINUED) 

SHER'DAN  03  $44  018  MASTER  PLAN  UPDATE 

Sheridan  county 
(COMMERCIAL  SERVICE) 


PROJECT  FEDERAL 

NUMBER  FUNDS  DESCRIPTION  OF  WORK 


TORRINGTON 
TORRINGTON  MUNICIPAL 
(GENERAL  AVIATION) 


oi 


$62,415 


LAND  FOR  DEVELOPMENT  AND  CLEAR  ZONES 


